T REQUISTIONNUMBER 


SOLICITATION/CONT RACT/ORDER FOR COMMERCIAL ITEMS 
OFFEROR TO COMPLETE BLOCKS 12, 17, 23, 24, AND 30 


2 CONTRACT NO. TAWARDIEFFECTIVE DATE | 4. ORDER NUMBER , SOLICITATION NUMBER: 

HE125422D4000 08-Nov-2021 HE12542104008 

7. FOR SOLICITATION a. NAME b. TELEPHONENUMBER = (No CollectCall'g) 
INFORMATION CALL: OCTA VIO B. PALMERO-CA MPUSA NO 470-460-2004 


9. ISSUED BY [Hers THIS ACQUISITION IS 


PAGE 1 OF 66 
SOLICITATION ISSUE DATE 
20-Aug-2021 

B OFFER DUE DATELOCAL TIME, 
09:00 AMO7 Sep 2021 


[Here | UNRESTRICTED OR |x|SETASIDE:___ 100 % FOR: 
WOMEN-OWNED SMALL BUSINESS (WOSB) 
BOB ERUSATON ACTIVITES IswaALL BUSINESS ELIGIBLEUNDER THE WOMEN-OWNED 
ATIN: PROCUREMENT DIVISION SMALL BUSINESSPROGRAM 
4800 MARK CENTER DRIVE HUBZONE SI NAICS: 
SUITE 05F09-02 eel: [Jeowoss 3 
ALEXANDRIA VA 22350-1400 BUSINESS: 611430 
SERVICE-DISABLED 
al VETERANOWNED Le» Sees: 
‘SMALL BUSINESS $12,000,000 


11, DELIVERY FOR FOB DESTINA- 136. RATING 


TION UNLESS BLOCK IS 
MARKED 


a SEE SCHEDULE 


12. DISCOUNT TERMS 
Net 30 Days 13a. THIS CONTRACT IS A 
RATED ORDER UNDER 


DPAS (15 CFR 700) 


O 


14, METHOD OF SOLICITATION 


[x] ara [| IFB [ Jerr 


15, DELIVER TO cope [Hes 16. ADMINISTERED BY coDE 

OD EDUCATION ACTIVITY 

ATTN: SUITE @HOS09 

480) MARK CENTER DRIVE SEE ITEM 9 

/ALENANDRIAVAZ2<60° 400 

‘7aCONTRACTOR CODE]3v.c3 || 18a. PAYMENT WILL BE MADE BY cope }HQ0747 
OFFEROR 


DFAS INDIANA POLIS (DAI DODEA) 
3250 NORTH POST SUTE 315 
INDIANAPOLIS IN46226-6542 


BCT PARTNERS LLC 
MIND, BODY, AND SOUL ENTERPRISES 
DR. RANDAL D. PINKETT 


105 LOCK ST STE 311 
{OIG} 

[] 8b. SUBMT INVOICES TO ADDRESS SHOWN NN BLOCK 18a, UNLESS BLOCK 

BELOWISCHECKED [ | SEEADDENDUM 


17b. CHECK F REMTTANCE IS DIFFERENT AND PUT 
20. 22. 23. 
TENN, SCHEDULE OF SUPPLES/ SERVICES. roe UNIT UNIT PRICE ahcnr 


SUCH ADDRESS INOFFER 
= Sasa Lf 


28. TOTAL AWARD AMOUNT (For Govt, Use Only) 


25, ACCOUNTING AND APPROPRIATION DATA 


$1,987,347.57 


(4 SOLICITATION INCORPORATES BY REFERENCE FAR 52.212-1. §2.212-4. FAR 52.212-3. §2.212-5 ARE ATTACHED. © ADDENDA ih NOT ATTACHED] 


7b. CONTRACT/PURCHASE ORDER INCORPORATES BY REFERENCE FAR 52.2124. FAR 52.212-51S ATTACHED ADDENDA Dee [Jane NOT ATTACHED] 


29. AWARD OF CONTRACT: REF. REF RFO DATED 5 AUGUST 2021 


OFFER DATED 08-Nov-2021. YOUR OFFER ON SOLICITATION 
(BLOCK 5), INCLUDING ANY ADDITIONS OR CHANGES WHICH ARE 
SET FORTH HEREIN, IS ACCEPTED AS TO ITEMS: SEE SCHEDULE 


ia 28, CONTRACTOR IS REQUIRED TOSIGN THIS DOCUMENTANDRETURN 0 


COPIES TO ISSUING OFFICE. CONTRACTOR AGREES TO FURNISH AND 
DELIVER ALL ITEMS SET FORTH OR OTHERWISE IDENTIFIED ABOVE AND ON ANY 
ADDITIONAL SHEETS SUBJECT TO THE TERMS AND CONDITIONS SPECIFIED. 


(SIGNATURE OF CONTRACTING OFFICER) 


” MITCHELL. NOAH.10 ro 


Date: 2021.11.08 10: 


BOa. SIGNA TURE OF OFFERORICONTRACTOR 


(6) 


}0b. NAME AND TITLE OF SIGNER 


30c. DATE SIGNED FIG Tic, DATE SIGNED 
(TYPE OR PRINT) 11/5/2021 Noah Mitchell, PhD 
{(o)(6) DSN 314-545-1813 11/8/2021 


Director of Administration 


AUTHORZED FOR LOCAL REPRODUCTION 
PREVIOUS EDITION IS NOT USABLE 


“ noah.mitchell@dodea.edu 


STANDARD FORM 1449 (REV. 2/2012) 
Prescribed by GSA — FAR (48 CFR) 53.212 
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SOLICITATION/CONTRACT/ORDER FOR COMMERCIAL ITEMS PAGE 2 OF 66 


(CONTINUED) 


1 20. 21. 22. 23. 
ITEM NO. SCHEDULE OF SUPPLES/ SERVICES. QUANTITY UNIT UNIT PRICE 


32a, QUANTITY IN COLUMN 21 HAS BEEN 


RECEIVED |_| INSPECTED 
JACCEPTED, AND CONFORMS TO THE CONTRACT, EXCEPT AS NOTED: _ 


32b, SIGNATURE OF AUTHORIZED GOVERNMENT 320. DATE 32d. PRINTED NAME AND TITLE OF AUTHORIZED GOVERNMENT 
REPRESENTATIVE REPRESENTATIVE 


32, MAILING ADDRESS OF AUTHORIZED GOVERNMENT REPRESENTATIVE TELEPHONE NUMBER OF AUTHORIZED GOVERNMENT REPRESENTATIVE 


32g. E-MAIL OF AUTHORIZED GOVERNMENT REPRESENTATIVE 


[35. AMOUNT VERIFIED 
CORRECT FOR 


36. PAYMENT 


oO COMPLETE [parma rina: 


37. CHECK NUNBER 


34, VOUCHER NUMBER 


33, SHIP NUMBER 


38, SIR ACCOUNT NUMBER [39. S/R VOUCHER NUMBER |40. PAID BY 


41a. | CERTIFY THIS ACCOUNTIS CORRECT AND PROPER FOR PAY MENT. 


1b. SIGNATURE AND TITLE OF CERTIFYING OFFICER ie. DATE 


‘42a. RECEIVED BY (Print) 


42b. RECEIVED AT (Location) 


42. DATE REC'D (YY/MM/DD) 42d. TOTAL CONTAINERS. 


AUTHORZEDFORLOCAL REPRODUCTION STANDA RD FORM 1449 (REV. 2/2012) BAQK 


PREVIOUS EDITIONIS NOT USABLE Prescribed by GSA — FAR (48 OFR) 53.212 
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Section SF 1449 - CONTINUATION SHEET 


ITEM NO 


0001 


ITEM NO 


0002 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY 
1 Job pa 


Evaluation Assessment Report 

FFP 

Refer to PWS 2.1 Objective 1. Offeror should propose a monthly rate that is 
refective of the scope of work for this objective. The government estimates six 
months for this task. 

FOB: Destination 


U008 
MAX 
NET AMT 
SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT. 


QUANTITY 
Consultation 
FFP 
PWS 2.2 Objective 2 
FOB: Destination 
U008 


MAX pa] 
NET AMT 
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ITEM NO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 


QUANTITY 
0003 12 Job po 
DEI Program Development 
FFP 
OPTIONAL: This CLIN and subsequent option CLINs will only be used if 
required to proceed with this Objective. Offeror should propose a monthly rate 
that is refective of the scope of work for this objective. 
FOB: Destination 
U008 
MAX (a) 
NET AMT 
ITEM NO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT. 
QUANTITY 
ooo 79 Sessions 


DEI Professional Support 
FFP 

Refer to PWS 2.4 Objective 4. 
FOB: Destination 

U008 


MAX 
NET AMT 
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ITEM NO 


0005 


ITEM NO 


000SAA 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE, 
QUANTITY 
UNDEFINED UNDEFINED 
Travel 
FFP 


Travel may be required for objectives in this PWS on an as needed basis. 
Travel will comply with PWS 3.6. DO NOT QUOTE 


MAX 
NET AMT 
SUPPLIES/SERVICES MAX UNIT UNIT PRICE 
QUANTITY 
10 Job UNDEFINED 
Airfare/Car Rental 
FFP 


UNDEFINED: IAW PWS. The contractor will be asked to provide the airfare 
and car rental price for each travel event. The Government will then use 
independent market research to determine the reasonableness of the price prior to 
authorizing any travel. DO NOT QUOTE 
FOB: Destination 
U008 

MAX COST 


MAX AMOUNT 


Pe 


pw 


MAX AMOUNT. 
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ITEM NO 


0005AB 


ITEM NO 
1002 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE, MAX AMOUNT 


QUANTITY 
10 


Job UNDEFINED (eX4) 


Per Diem 

KEP 

UNDEFINED: IAW the PWS the Contractor shall use established per diem rates 
via GSA site. Per Diem shall be calculated using GSA’s established rates at time 
of travel found at https://www.gsa.gov/perdiem. DO NOT QUOTE 

FOB: Destination 

U008 


Max 


NET AMT 


SUPPLIES/SERVICES | QUANTITY UNIT * - 
% (b)(4) 

Consultation 

FFP 

PWS 2.2 Objective 2 


FOB: Destination 
U008 
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ITEM NO 


1003 


ITEM NO 


1004 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY 
12 


Job pe 


DEI Program Development 

FFP 

OPTIONAL: This CLIN and subsequent option CLINs will only be used if 
required to proceed with this Objective. Offeror should propose a monthly rate 
that is refective of the scope of work for this objective. 

FOB: Destination 


U008 
MAX pe 
NET AMT 
SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT. 


QUANTITY 
DEI Professional Support 
FFP 
Refer to PWS 2.4 Objective 4. 
FOB: Destination 
U008 


NET AMT 


Page 7 


ITEM NO 


1005 


ITEM NO 
100SAA 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE, 
QUANTITY 
UNDEFINED UNDEFINED 
Travel 
FFP 


Travel may be required for objectives in this PWS on an as needed basis. 
Travel will comply with PWS 3.6. DO NOT QUOTE 


MAX 
NET AMT 
SUPPLIES/SERVICES | QUANTITY UNIT UNIT PRICE 
10 Job UNDEFINED 
Airfare/Car Rental 
FFP 


UNDEFINED: IAW PWS. The contractor will be asked to provide the airfare and 


car rental price for each travel event. The Government will then use independent 
market research to determine the reasonableness of the price prior to authorizing 
any travel. DO NOT QUOTE 

FOB: Destination 

U008 


NET AMT 


MAX AMOUNT 


K(oy(4) 


AMOUNT 
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ITEM NO SUPPLIES/SERVICES MAX UNIT UNIT PRICE, MAX AMOUNT 


QUANTITY 
1005AB 10 Job UNDEFINED [oyay 
Per Diem 
FFP 
UNDEFINED: IAW PWS The Contractor shall use established per diem rates via 
GSA site. Per Diem shall be calculated using GSA’s established rates at time of 
travel found at https://www.gsa.gov/perdiem. DO NOT QUOTE 
FOB: Destination 
U008 
MAX oy(4) 
NET AMT 
ITEM NO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY 
2002 80 Sessions x4) 
Consultation 
FFP 
PWS 2.2 Objective 2 
FOB: Destination 
U008 


MAX 
NET AMT 
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ITEM NO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 


QUANTITY Oe) 
2003 12 Job [ 
DEI Program Development 
FFP 
OPTIONAL: This CLIN and subsequent option CLINs will only be used if 
required to proceed with this Objective. POfferor should propose a monthly rate 
that is refective of the scope of work for this objective. 
FOB: Destination 
U008 
MAX (b)(4) 
oe on 
ITEM NO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 


QUANTITY yO) 


DEI Professional Support 
FFP 

Refer to PWS 2.4 Objective 4. 
FOB: Destination 

U008 


MAX by(4) 


NET AMT 
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ITEMNO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY 
2005 UNDEFINED UNDEFINED (ext) 
Travel 
FFP 
Travel may be required for objectives in this PWS on an as needed basis. 
Travel will comply with PWS 3.6. DO NOT QUOTE 


MAX byA) 
NET AMT iil 
ITEMNO  SUPPLIES/SERVICES = QUANTITY UNIT UNIT PRICE AMOUNT. 
2005AA 10 Job UNDEFINED ( 
Airfare/Car Rental 
FFP 


UNDEFINED: IAW PWS. The contractor will be asked to provide the airfare and 
car rental price for each travel event. The Government will then use independent 
market research to determine the reasonableness of the price prior to authorizing 
any travel. DO NOT QUOTE 

FOB: Destination 

U008 


NET AMT 
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ITEM NO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE, MAX AMOUNT 


QUANTITY 
2005AB 10 Job UNDEFINED b)(4) 
PerDiem Re 
FFP 
UNDEFINED: The Contractor shall use established per diem rates via GSA site. 
Per Diem shall be calculated using GSA’s established rates at time of travel found 
at https://www.gsa.gov/perdiem. DO NOT QUOTE 
FOB: Destination 
U008 
MAX (bya) 
NET AMT 
ITEM NO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT. 
QUANTITY Oya) 
FFP 
PWS 2.2 Objective 2 
FOB: Destination 
U008 


Dye 
MAX (oy(4) 


NET AMT 
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ITEM NO 


3003 


ITEM NO 


3004 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY 
12 Job fe 


DEI Program Development 
FFP 

OPTIONAL: This CLIN and subsequent option CLINs will only be used if 
required to proceed with this Objective. Offeror should propose a monthly rate 
that is refective of the scope of work for this objective. 

FOB: Destination 


U008 
MAX Koy(4) 
NET AMT 
SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 


QUANTITY 
DEI Professional Support 
FFP 
Refer to PWS 2.4 Objective 4. 
FOB: Destination 
U008 


MAX 


NET AMT 
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ITEM NO 


3005 


ITEM NO 


3005AA 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE, 
QUANTITY 
UNDEFINED UNDEFINED 
Travel 
FFP 


Travel may be required for objectives in this PWS on an as needed basis. 
Travel will comply with PWS 3.6. DO NOT QUOTE 


MAX 
NET AMT 
SUPPLIES/SERVICES MAX UNIT UNIT PRICE 
QUANTITY 
10 Job UNDEFINED 
Airfare/Car Rental 
FFP 


UNDEFINED: IAW PWS. The contractor will be asked to provide the airfare and 


car rental price for each travel event. The Government will then use independent 
market research to determine the reasonableness of the price prior to authorizing 
any travel. DO NOT QUOTE 

FOB: Destination 

U008 


MAX 
NET AMT 


MAX AMOUNT 


K(o)(4) 


MAX AMOUNT 


(by(4) 
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ITEM NO 


3005AB 


ITEM NO 


4002 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE, 
QUANTITY 
10 Job UNDEFINED 
Per Diem 
FFP 


UNDEFINED: IAW PWS The Contractor shall use established per diem rates via 
GSA site. Per Diem shall be calculated using GSA’s established rates at time of 
travel found at https://www.gsa.gov/perdiem. DO NOT QUOTE 

FOB: Destination 


U008 
MAX 

NET AMT 

SUPPLIES/SERVICES MAX UNIT UNIT PRICE 
QUANTITY 
80 Sessions 

Consultation 
FFP 
PWS 2.2 Objective 2 
FOB: Destination 
U008 


MAX 
NET AMT 


MAX AMOUNT 


on) 


MAX AMOUNT 
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ITEM NO 


4003 


ITEM NO 


4004 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY 
12 


Job en 
DEI Program Development 
FFP 
OPTIONAL: This CLIN and subsequent option CLINs will only be used if 
required to proceed with this Objective. Offeror should propose a monthly rate 
that is refective of the scope of work for this objective. 
FOB: Destination 


U008 
MAX Koy(4) 
NET AMT 
SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY 
DEI Professional Support 
FFP 


Refer to PWS 2.4 Objective 4. 
FOB: Destination 
U008 


MAX (b)(4) 


NET AMT 
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ITEM NO 


4005 


ITEM NO 


400SAA 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE, 
QUANTITY 
UNDEFINED UNDEFINED 
Travel 
FFP 


Travel may be required for objectives in this PWS on an as needed basis. 
Travel will comply with PWS 3.6. DO NOT QUOTE 


MAX 
NET AMT 
SUPPLIES/SERVICES MAX UNIT UNIT PRICE 
QUANTITY 
10 Job UNDEFINED 
Airfare/Car Rental 
FFP 


UNDEFINED: IAW PWS. The contractor will be asked to provide the airfare and 


car rental price for each travel event. The Government will then use independent 
market research to determine the reasonableness of the price prior to authorizing 
any travel. DO NOT QUOTE 

FOB: Destination 

U008 


MAX 
NET AMT 


MAX AMOUNT 


MAX AMOUNT 


Page 17 


ITEM NO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE, MAX AMOUNT 


QUANTITY 
4005AB 10 Job UNDEFINED (eX4) 
Per Diem 
FFP 
UNDEFINED: The Contractor shall use established per diem rates via GSA site. 
Per Diem shall be calculated using GSA’s established rates at time of travel found 
at https://www.gsa.gov/perdiem. DO NOT QUOTE 
FOB: Destination 
U008 
MAX (b)(4) 
NET AMT sal 
ITEM NO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY 
5002 40 Sessions 
Consultation 
FFP 


FAR Part 52.217-8 for up to six months PWS 2.2 Objective 2 
FOB: Destination 
U008 


MAX 


NET AMT 
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ITEM NO 


5003 


ITEM NO 


5004 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY 
12 Job aa 


DEI Program Development 
FFP 

OPTIONAL: This CLIN and subsequent option CLINs will only be used if 
required to proceed with this Objective. Offeror should propose a monthly rate 
that is refective of the scope of work for this objective. 

FOB: Destination 


U008 
NET AMT 
SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 


QUANTITY 
DEI Professional Support 

FFP 

Refer to PWS 2.4 Objective 4. 

FOB: Destination 

U008 


NET AMT 
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ITEM NO 


5005 


ITEM NO 


SO0SAA 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE, 
QUANTITY 
UNDEFINED UNDEFINED 
Travel 
FFP 


Travel may be required for objectives in this PWS on an as needed basis. 
Travel will comply with PWS 3.6. DO NOT QUOTE 


MAX 
NET AMT 
SUPPLIES/SERVICES MAX UNIT UNIT PRICE 
QUANTITY 
5 Job UNDEFINED 
Airfare/Car Rental 
FFP 


UNDEFINED: IAW PWS. The contractor will be asked to provide the airfare and 


car rental price for each travel event. The Government will then use independent 
market research to determine the reasonableness of the price prior to authorizing 
any travel. DO NOT QUOTE 

FOB: Destination 

U008 


MAX 
NET AMT 


MAX AMOUNT 


MAX AMOUNT 
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ITEMNO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY 

5005AB 5 Job UNDEFINED o)(4) 

Per Diem 

FFP 

UNDEFINED: IAW PWS The Contractor shall use established per diem rates via 

GSA site. Per Diem shall be calculated using GSA’s established rates at time of 

travel found at https://www.gsa.gov/perdiem. DO NOT QUOTE 

FOB: Destination 


U008 
MAX (b)(4) 
NET AMT sill 
ITEMNO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY ya 
Consultation 
FFP 


FAR Part 52.217-8 for up to six months PWS 2.2 Objective 2 
FOB: Destination 
U008 


MAX 
NET AMT 
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ITEMNO  SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY 
6003 6 Job i 
DEI Program Development 
FFP 
OPTIONAL: This CLIN and subsequent option CLINs will only be used if 
required to proceed with this Objective. Offeror should propose a monthly rate 
that is refective of the scope of work for this objective. 
FOB: Destination 


U008 
MAX fey4) 
NET AMT 
ITEM NO  SUPPLIES/SERVICES MAX UNIT UNIT PRICE MAX AMOUNT 
QUANTITY OO) 
DEI Professional Support 
FFP 


Refer to PWS 2.4 Objective 4. 
FOB: Destination 
U008 


MAX 


NET AMT 
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ITEM NO 


6005 


ITEM NO 


6005AA 


SUPPLIES/SERVICES MAX UNIT UNIT PRICE, 
QUANTITY 
UNDEFINED UNDEFINED 
Travel 
FFP 


Travel may be required for objectives in this PWS on an as needed basis. 
Travel will comply with PWS 3.6. DO NOT QUOTE 


MAX 
NET AMT 
SUPPLIES/SERVICES MAX UNIT UNIT PRICE 
QUANTITY 
2.50 Job UNDEFINED 
Airfare/Car Rental 
FFP 


UNDEFINED: IAW PWS. The contractor will be asked to provide the airfare and 


car rental price for each travel event. The Government will then use independent 
market research to determine the reasonableness of the price prior to authorizing 
any travel. DO NOT QUOTE 

FOB: Destination 

U008 


MAX 
NET AMT 


MAX AMOUNT 


pe 


MAX AMOUNT 
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ITEM NO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE, MAX AMOUNT 


QUANTITY 


6005AB 2.50 Job UNDEFINED pe 


Per Diem 

FFP 

UNDEFINED: IAW PWS The Contractor shall use established per diem rates via 
GSA site. Per Diem shall be calculated using GSA’s established rates at time of 
travel found at https://www.gsa.gov/perdiem. DO NOT QUOTE 

FOB: Destination 

U008 


MAX [(b)(4) 
NET AMT 


CONTRACT MINIMUM/MAXIMUM QUANTITY AND CONTRACT VALUE 


The minimum quantity and contract value for all orders issued against this contract shall not be 
less than the minimum quantity and contract value stated in the following table. The maximum 
quantity and contract value for all orders issued against this contract shall not exceed the 
maximum quantity and contract value stated in the following table. 


MINIMUM MINIMUM MAXIMUM MAXIMUM 
QUANTITY AMOUNT QUANTITY AMOUNT 
2,500.00 $2,500.00 1,987,347.57 $1,987,347.57 


DELIVERY/TASK ORDER MINIMUM/MAXIMUM QUANTITY AND ORDER VALUE 


The minimum quantity and order value for each Delivery/Task Order issued shall not be less than the minimum 
quantity and order value stated in the following table. The maximum quantity and order value for each 
Delivery/Task Order issued shall not exceed the maximum quantity and order value stated in the following table. 


MINIMUM MINIMUM MAXIMUM MAXIMUM 
QUANTITY AMOUNT QUANTITY AMOUNT 
2,500.00 $2,500.00 1,987,347.57 $1,987,347.57 


CLIN MINIMUM/MAXIMUM QUANTITY AND CLIN VALUE 


The minimum quantity(s) and CLIN value(s) for all order sued against the CLIN(s) on this contract shall not be 
less than the minimum quantity(s) and CLIN value(s) stated in the following table. The maximum quantity(s) and 
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CLIN value(s) for all orders issued against the CLIN(s) on this contract shall not exceed the maximum quantity(s) 
and CLIN value(s) stated in the following table. 


MINIMUM MINIMUM MAXIMUM MAXIMUM 

CLIN QUANTITY AMOUNT QUANTITY AMOUNT 
0001 1.00 1.00 
0002 18.00 80.00 
0003 3.00 12.00 
0004 18.00 79.00 
O00SAA 1.00 10.00 
000SAB 1.00 10.00 
1002 18.00 80.00 
1003 12.00 12.00 
1004 18.00 79.00 
100SAA 1.00 10.00 
1005AB 1.00 10.00 
2002 18.00 80.00 
2003 3.00 12.00 
2004 18.00 79.00 
2005AA 1.00 10.00 
2005AB 1.00 10.00 
3002 18.00 80.00 
3003 3.00 12.00 
3004 18.00 79.00 
3005AA 1.00 10.00 
3005AB 1.00 10.00 
4002 18.00 80.00 
4003 3.00 12.00 
4004 18.00 79.00 
4005AA 1.00 10.00 
4005AB 1.00 10.00 
5002 9.00 40.00 
5003 1.00 6.00 
5004 9.00 40.00 
SO0SAA 1.00 5.00 
SO0SAB 1.00 5.00 
6002 9.00 40.00 
6003 1.00 6.00 
6004 9.00 40.00 
6005AA 1.00 5.00 
6005AB 1.00 5.00 


CLIN DELIVERY/TASK ORDER MINIMUM/MAXIMUM QUANTITY AND CLIN ORDER VALUE 


The minimum quantity and order value for the given Delivery/Task Order issued for this CLIN shall not be less than 
the minimum quantity and order value stated in the following table. The maximum quantity and order value for the 
given Delivery/Task Order issued for this CLIN shall not exceed the maximum quantity and order value stated in the 
following table. 


MINIMUM MINIMUM MAXIMUM. MAXIMUM 


CLIN QUANTITY AMOUNT QUANTITY AMOUNT 
0001 $ $ 
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0002 $ $ 


0003 $ $ 
0004 $ $ 
0005 $ $ 
000SAA $ $ 
0005AB $ $ 
1002 $ S$ 
1003 $ S$ 
1004 $ $ 
1005 $ $ 
1005AA $ $ 
1005AB $ $ 
2002 $ $ 
2003 $ $ 
2004 $ $ 
2005 $ $ 
2005AA $ $ 
2005AB $ $ 
3002 $ $ 
3003 $ $ 
3004 $ $ 
3005 $ $ 
3005AA $ $ 
3005AB $ $ 
4002 $ $ 
4003 $ $ 
4004 $ $ 


4005 $ $ 
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400SAA $ $ 


400SAB $ $ 
5002 $ $ 
5003 $ $ 
5004 $ $ 
5005 $ $ 
5005AA $ S$ 
5005AB $ S$ 
6002 $ $ 
6003 $ $ 
6004 $ $ 
6005 $ $ 
600SAA $ $ 
6005AB $ $ 


INSPECTION AND ACCEPTANCE TERMS 


Supplies/services will be inspected/accepted at: 


CLIN INSPECT AT INSPECT BY ACCEPT AT ACCEPT BY 
0001 Destination Government Destination Government 
0002 Destination Government Destination Government 
0003 Destination Government Destination Government 
0004 Destination Government Destination Government 
0005 N/A N/A N/A N/A 
0005AA Destination Government Destination Government 
0005AB Destination Government Destination Government 
1002 Destination Government Destination Government 
1003 Destination Government Destination Government 
1004 Destination Government Destination Government 
1005 N/A N/A N/A N/A 
100S5AA Destination Government Destination Government 
100S5AB Destination Government Destination Government 
2002 Destination Government Destination Government 
2003 Destination Government Destination Government 
2004 Destination Government Destination Government 
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2005 N/A N/A 


2005AA Destination Government 
2005AB Destination Government 
3002 Destination Government 
3003 Destination Government 
3004 Destination Government 
3005. N/A N/A 

3005AA Destination Government 
3005AB Destination Government 
4002 Destination Government 
4003 Destination Government 
4004 Destination Government 
4005 N/A N/A 

400SAA Destination Government 
400SAB Destination Government 
5002 Destination Government 
5003 Destination Government 
5004 Destination Government 
5005 N/A N/A 

S005AA Destination Government 
5005AB Destination Government 
6002 Destination Government 
6003 Destination Government 
6004 Destination Government 
6005. N/A N/A 

6005AA Destination Government 
6005AB Destination Government 


DELIVERY INFORMATION 


CLIN DELIVERY DATE QUANTITY SHIP TO ADDRESS 
0001 POP 08-NOV-2021 TO N/A DOD EDUCATION ACTIVITY 
07-MAY-2022 ATTN: SUITE 06H05-09 
4800 MARK CENTER DRIVE 


ALEXANDRIA VA 22350-1400 


N/A 

Destination 
Destination 
Destination 
Destination 
Destination 
N/A 

Destination 
Destination 
Destination 
Destination 
Destination 
N/A 

Destination 
Destination 
Destination 
Destination 
Destination 
N/A 

Destination 
Destination 
Destination 
Destination 
Destination 
N/A 

Destination 
Destination 


571-372-5847 
FOB: Destination 


0002. POP 08-NOV-2021 TO N/A 


(SAME AS PREVIOUS LOCATION) 


07-NOV-2022 FOB: Destination 


0003 ~=POP 08-NOV-2021 TO N/A 


(SAME AS PREVIOUS LOCATION) 


07-NOV-2022 FOB: Destination 


0004 = POP 08-NOV-2021 TO N/A 


(SAME AS PREVIOUS LOCATION) 


07-NOV-2022 FOB: Destination 


N/A 

Government 
Government 
Government 
Government 
Government 
N/A 

Government 
Government 
Government 
Government 
Government 
N/A 

Government 
Government 
Government 
Government 
Government 
N/A 

Government 
Government 
Government 
Government 
Government 
N/A 

Government 
Government 


DODAAC/ 
CAGE 


HE1254 


HE1254 


HE1254 


HE1254 
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0005 = N/A 


0005AA POP 08-NOV-2021 TO 
07-NOV-2022 


0005AB POP 08-NOV-2021 TO 


07-NOV-2022 

1002. POP 08-NOV-2022 TO 
07-NOV-2023 

1003 POP 08-NOV-2022 TO 
07-NOV-2023 

1004 = POP 08-NOV-2022 TO 
07-NOV-2023 

1005 N/A 


1005AA POP 08-NOV-2022 TO 
07-NOV-2023 


1005AB POP 08-NOV-2022 TO 


07-NOV-2023 

2002. = POP 08-NOV-2023 TO 
07-NOV-2024 

2003 = POP 08-NOV-2023 TO 
07-NOV-2024 

2004. = POP 08-NOV-2023 TO 
07-NOV-2024 

2005 N/A 


2005AA POP 08-NOV-2023 TO 
07-NOV-2024 


2005AB POP 08-NOV-2023 TO 
07-NOV-2024 


3002 POP 08-NOV-2024 TO 
07-NOV-2025 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


N/A 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H0S5-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


N/A 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


N/A 


HE1254 


HE1254 


HE1254 


HE1254 


HE1254 


N/A 


HE1254 


HE1254 


HE1254 


HE1254 


HE1254 


N/A 


HE1254 


HE1254 


HE1254 
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3003 


3004 


3005 


POP 08-NOV-2024 TO 
07-NOV-2025 


POP 08-NOV-2024 TO 
07-NOV-2025 


N/A 


300S5AA POP 08-NOV-2024 TO 


07-NOV-2025 


3005AB POP 08-NOV-2024 TO 


4002 


4003 


4004 


4005 


07-NOV-2025 


POP 08-NOV-2025 TO 
07-NOV-2026 


POP 08-NOV-2025 TO 
07-NOV-2026 


POP 08-NOV-2025 TO 
07-NOV-2026 


N/A 


4005AA POP 08-NOV-2025 TO 


07-NOV-2026 


4005AB POP 08-NOV-2025 TO 


5002 


5003 


5004 


5005 


07-NOV-2026 


POP 08-NOV-2026 TO 
07-MAY-2027 


POP 08-NOV-2026 TO 
07-MAY-2027 


POP 08-NOV-2026 TO 
07-MAY-2027 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


N/A 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


N/A 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


N/A 


HE1254 


HE1254 


N/A 


HE1254 


HE1254 


HE1254 


HE1254 


HE1254 


N/A 


HE1254 


HE1254 


HE1254 


HE1254 


HE1254 


N/A 
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5005AA POP 08-NOV-2026 TO 


07-MAY-2027 


5005AB POP 08-NOV-2026 TO 


6002 


6003 


6004 


6005 


07-MAY-2027 


POP 08-NOV-2027 TO 
07-MAY-2028 


POP 08-NOV-2027 TO 
07-MAY-2028 


POP 08-NOV-2027 TO 
07-MAY-2028 


N/A 


6005AA POP 08-NOV-2027 TO 


07-MAY-2028 


600SAB POP 08-NOV-2027 TO 


CLAUSES INCORPORATED BY REFERENCE 


07-MAY-2028 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


N/A 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


N/A 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H0S5-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


(SAME AS PREVIOUS LOCATION) 
FOB: Destination 


52.202-1 Definitions JUN 2020 

52.203-3 Gratuities APR 1984 

52.203-6 Restrictions On Subcontractor Sales To The Government JUN 2020 

52.203-12 Limitation On Payments To Influence Certain Federal JUN 2020 
Transactions 

52.203-17 Contractor Employee Whistleblower Rights and Requirement JUN 2020 
To Inform Employees of Whistleblower Rights 

52.204-4 Printed or Copied Double-Sided on Postconsumer Fiber MAY 2011 
Content Paper 

52.204-10 Reporting Executive Compensation and First-Tier JUN 2020 
Subcontract Awards 

52.204-13 System for Award Management Maintenance OCT 2018 

$2.204-18 Commercial and Government Entity Code Maintenance AUG 2020 

52.204-19 Incorporation by Reference of Representations and DEC 2014 
Certifications. 

52.204-23 Prohibition on Contracting for Hardware, Software, and JUL 2018 


Services Developed or Provided by Kaspersky Lab and Other 
Covered Entities. 


HE1254 


HE1254 


HE1254 


HE1254 


HE1254 


N/A 


HE1254 


HE1254 
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52.204-25 


52.209-6 


52.209-9 
52.209-10 


52.212-4 
52.219-6 
52.219-8 
52.222-3 
52.222-19 
52.222-21 
52.222-26 
52.222-36 
52.222-37 
52.222-40 


52.222-41 
52.222-43 


52.222-50 
52.222-54 
52.223-18 


52.225-13 
52.227-14 
52.227-23 
52.232-33 


52.232-39 
52.232-40 


52.233-1 
52.233-3 
52.233-4 
52.242-13 
52.242-15 
252.201-7000 
252.203-7000 


252.203-7002 
252.204-7003 
252.204-7006 
252.204-7012 


252.204-7015 
252.204-7018 
252.204-7023 


252.205-7000 
252.225-7012 


Prohibition on Contracting for Certain Telecommunications 
and Video Surveillance Services or Equipment. 

Protecting the Government's Interest When Subcontracting 
With Contractors Debarred, Suspended, or Proposed for 
Debarment 

Updates of Publicly Available Information Regarding 
Responsibility Matters 

Prohibition on Contracting With Inverted Domestic 
Corporations 

Contract Terms and Conditions--Commercial Items 

Notice Of Total Small Business Set-Aside 

Utilization of Small Business Concerns 

Convict Labor 

Child Labor -- Cooperation with Authorities and Remedies 
Prohibition Of Segregated Facilities 

Equal Opportunity 

Equal Opportunity for Workers with Disabilities 
Employment Reports on Veterans 

Notification of Employee Rights Under the National Labor 
Relations Act 

Service Contract Labor Standards 

Fair Labor Standards Act And Service Contract Labor 
Standards - Price Adjustment (Multiple Year And Option 
Contracts) 

Combating Trafficking in Persons 

Employment Eligibility Verification 

Encouraging Contractor Policies To Ban Text Messaging 
While Driving 

Restrictions on Certain Foreign Purchases 

Rights in Data--General 

Rights to Proposal Data (Technical) 

Payment by Electronic Funds Transfer--System for Award 
Management 

Unenforceability of Unauthorized Obligations 

Providing Accelerated Payments to Small Business. 
Subcontractors 

Disputes 

Protest After Award 

Applicable Law for Breach of Contract Claim 

Bankruptcy 

Stop-Work Order 

Contracting Officer's Representative 

Requirements Relating to Compensation of Former DoD 
Officials 

Requirement to Inform Employees of Whistleblower Rights 
Control Of Government Personnel Work Product 

Billing Instructions 

Safeguarding Covered Defense Information and Cyber 
Incident Reporting 


AUG 2020 


JUN 2020 


OCT 2018 
NOV 2015 


OCT 2018 


JUN 2020 
DEC 2010 


AUG 2018 
AUG 2018 


OCT 2020 
OCT 2015 
JUN 2020 


FEB 2021 
MAY 2014 
JUN 1987 
OCT 2018 


JUN 2013 
DEC 2013 


MAY 2014 
AUG 1996 
OCT 2004 
JUL 1995 

AUG 1989 
DEC 1991 
SEP 2011 


SEP 2013 
APR 1992 
OCT 2005 
DEC 2019 


Notice of Authorized Disclosure of Information for Litigation MAY 2016 


Support 

Prohibition on the Acquisition of Covered Defense 
Telecommunications Equipment or Services 
Reporting Requirements for Contracted Services. 


JAN 2021 


JUL 2021 


Provision Of Information To Cooperative Agreement Holders DEC 1991 


Preference For Certain Domestic Commodities 


DEC 2017 
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252.225-7048 Export-Controlled Items JUN 2013 


252.226-7001 Utilization of Indian Organizations and Indian-Owned APR 2019 
Economic Enterprises, and Native Hawaiian Small Business 
Concerns 
252.227-7013 Rights in Technical Data--Noncommercial Items FEB 2014 
252.227-7015 Technical Data--Commercial Items FEB 2014 
252.232-7003 Electronic Submission of Payment Requests and Receiving DEC 2018 
Reports 
252.232-7010 Levies on Contract Payments DEC 2006 
252.232-7017 Accelerating Payments to Small Business Subcontractors-- | APR 2020 
Prohibition on Fees and Consideration 
252,239-7010 Cloud Computing Services OCT 2016 
252.243-7002 Requests for Equitable Adjustment DEC 2012 
252.244-7000 Subcontracts for Commercial Items JAN 2021 
252.247-7023 Transportation of Supplies by Sea FEB 2019 


CLAUSES INCORPORATED BY FULL TEXT 


52.212-5_ CONTRACT TERMS AND CONDITIONS REQUIRED TO IMPLEMENT STATUTES OR 
EXECUTIVE ORDERS—COMMERCIAL ITEMS (DEVIATION 2018-00021) (JAN 2021) 


(a) Comptroller General Examination of Record. The Contractor shall comply with the provisions of this paragraph 
(a) if this contract was awarded using other than sealed bid, is in excess of the simplified acquisition threshold, and 
does not contain the clause at 52.215-2, Audit and Records—Negotiation. 


(1) The Comptroller General of the United States, or an authorized representative of the Comptroller General, shall 
have access to and right to examine any of the Contractor’s directly pertinent records involving transactions related 
to this contract. 


(2) The Contractor shall make available at its offices at all reasonable times the records, materials, and other 
evidence for examination, audit, or reproduction, until 3 years after final payment under this contract or for any 
shorter period specified in FAR Subpart 4.7, Contractor Records Retention, of the other clauses of this contract. If 
this contract is completely or partially terminated, the records relating to the work terminated shall be made 
available for 3 years after any resulting final termination settlement. Records relating to appeals under the disputes 
clause or to litigation or the settlement of claims arising under or relating to this contract shall be made available 
until such appeals, litigation, or claims are finally resolved. 


(3) As used in this clause, records include books, documents, accounting procedures and practices, and other data, 
regardless of type and regardless of form. This does not require the Contractor to create or maintain any record that 
the Contractor does not maintain in the ordinary course of business or pursuant to a provision of law. 


(b)(1) Notwithstanding the requirements of any other clauses of this contract, the Contractor is not required to flow 
down any FAR clause, other than those in this paragraph (b) (1) in a subcontract for commercial items. Unless 
otherwise indicated below, the extent of the flow down shall be as required by the clause— 


(i) 52.203-13, Contractor Code of Business Ethics and Conduct (OCT 2015) (41 U.S.C. 3509). 


(ii) 52.203-19, Prohibition on Requiring Certain Internal Confidentiality Agreements or Statements (JAN 2017) 
(section 743 of Division E, Title VII, of the Consolidated and Further Continuing Appropriations Act, 2015 (Pub. L. 


113-235) and its successor provisions in subsequent appropriations acts (and as extended in continuing resolutions)). 
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(iii) 52.204-23, Prohibition on Contracting for Hardware, Software, and Services Developed or Provided by 
Kaspersky Lab and Other Covered Entities (Jul 2018) (Section 1634 of Pub. L. 115-91). 


(iv) 52.204-25, Prohibition on Contracting for Certain Telecommunications and Video Surveillance Services or 
Equipment. (AUG 2020) (Section 889(a)(1)(A) of Pub. L. 115-232). 


(v) 52.219-8, Utilization of Small Business Concerns (OCT 2018) (15 U.S.C. 637(d)(2) and (3)), in all subcontracts 
that offer further subcontracting opportunities. If the subcontract (except subcontracts to small business concerns) 
exceeds $700,000 ($1.5 million for construction of any public facility), the subcontractor must include 52.219-8 in 
lower tier subcontracts that offer subcontracting opportunities. 


(vi) 52.222-21, Prohibition of Segregated Facilities (APR 2015). 

(vii) 52.222-26, Equal Opportunity (SEP 2016) (E.O. 11246). 

(viii) 52.222-35, Equal Opportunity for Veterans (OCT 2015) (38 U.S.C. 4212). 

(ix) 52.222-36, Equal Opportunity for Workers with Disabilities (JUL 2014) (29 U.S.C. 793). 
(x) 52.222-37, Employment Reports on Veterans (FEB 2016) (38 U.S.C, 4212). 


(xi) 52.222-40, Notification of Employee Rights Under the National Labor Relations Act (DEC 2010) (E.O, 13496). 
Flow down required in accordance with paragraph (f) of FAR clause 52.222-40. 


(xii) 52.222-41, Service Contract Labor Standards (AUG 2018) (41 U.S.C. chapter 67). 
(xiii)(A) 52.222-50, Combating Trafficking in Persons (OCT 2020) (22 U.S.C. chapter 78 and E.O, 13627). 
(B) Alternate | (Mar 2015) of 52.222-50 (22 U.S.C. chapter 78 and E.O. 13627). 


(xiv) 52.222-51, Exemption from Application of the Service Contract Act to Contracts for Maintenance, Calibration, 
or Repair of Certain Equipment-Requirements (MAY 2014) (41 U.S.C. chapter 67). 


(xv) 52.222-53, Exemption from Application of the Service Contract Act to Contracts for Certain Services- 
Requirements (MAY 2014) (41 U.S.C. chapter 67). 


(xvi) 52.222-54, Employment Eligibility Verification (OCT 2015) (E.O. 12989). 

(xvii) 52.222-55, Minimum Wages Under Executive Order 13658 (NOV 2020). 

(xviii) 52.222-62 Paid Sick Leave Under Executive Order 13706 (JAN 2017) (E.O. 13706). 
(xix)(A) 52.224-3, Privacy Training (JAN 2017) (5 U.S.C. 552a). 

(B) Alternate I (JAN 2017) of 52.224-3. 


(xx) 52.225-26, Contractors Performing Private Security Functions Outside the United States (OCT 2016) (Section 
862, as amended, of the National Defense Authorization Act for Fiscal Year 2008; 10 U.S.C. 2302 Note). 


(xxi) 52.226-6, Promoting Excess Food Donation to Nonprofit Organizations (MAY 2014) (42 U.S.C. 1792). Flow 
down required in accordance with paragraph (e) of FAR clause 52.226-6. 
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(xxii) 52.247-64, Preference for Privately Owned U.S.-Flag Commercial Vessels (FEB 2006) (46 U.S.C. Appx. 
1241(b) and 10 U.S.C. 2631). Flow down required in accordance with paragraph (d) of FAR clause 52.247-64. 


(2) While not required, the contractor MAY include in its subcontracts for commercial items a minimal number of 
additional clauses necessary to satisfy its contractual obligations. 


(End of clause) 


52.216-18 | ORDERING. (AUG 2020) 


(a) Any supplies and services to be fu 
task orders by the individuals or act 
2021 through 7 May 2028. 


ished under this contract shall be ordered by issuance of delivery orders or 
ies designated in the Schedule. Such orders may be issued from 8 November 


(b) All delivery orders or task orders are subject to the terms and conditions of this contract. In the event of conflict 
between a delivery order or task order and this contract, the contract shall control. 


(c) A delivery order or task order is considered "issued" when-- 


(1) If sent by mail (includes transmittal by U.S, mail or private delivery service), the Government deposits the order 
in the mail; 


(2) If sent by fax, the Government transmits the order to the Contractor's fax number; or 

(3) If sent electronically, the Government either-- 

(i) Posts a copy of the delivery order or task order to a Government document access system, and notice is sent to 
Cee or 


(ii) Distributes the delivery order or task order via email to the Contractor's email address. 


(d) Orders may be issued by methods other than those enumerated in this clause only if authorized in the contract. 


(End of clause) 


52.216-19 ORDER LIMITATIONS (OCT 1995) 

(a) Minimum order. When the Government requires supplies or services covered by this contract in an amount of 
less than $2,500.00, the Government is not obligated to purchase, nor is the Contractor obligated to furnish, those 
supplies or services under the contract. 

(b) Maximum order. The Contractor is not obligated to honor - 


(1) Any order for a single item in excess of 15% of estimated quantities; 


(2) Any order for a combination of items in excess of 15% of estimated quantities; or 
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(3) A series of orders from the same ordering office within 10 calendar days that together call for quantities 
exceeding the limitation in paragraph (b) (1) or (2) of this section. 


(c) If this is a requirements contract (i.e., includes the Requirements clause at subsection 52.216-21 of the Federal 
Acquisition Regulation (FAR)), the Government is not required to order a part of any one requirement from the 
Contractor if that requirement exceeds the maximum-order limitations in paragraph (b) of this section. 


(d) Notwithstanding paragraphs (b) and (c) of this section, the Contractor shall honor any order exceeding the 
maximum order limitations in paragraph (b), unless that order (or orders) is returned to the ordering office within 5 
calendar days after issuance, with written notice stating the Contractor's intent not to ship the item (or items) called 
for and the reasons. Upon receiving this notice, the Government may acquire the supplies or services from another 
source. 


(End of clause) 


52.216-22. INDEFINITE QUANTITY. (OCT 1995) 


(a) This is an indefinite-quantity contract for the supplies or services specified, and effective for the period stated, in 
the Schedule. The quantities of supplies and services specified in the Schedule are estimates only and are not 
purchased by this contract, 


(b) Delivery or performance shall be made only as authorized by orders issued in accordance with the Ordering 
clause. The Contractor shall furnish to the Government, when and if ordered, the supplies or services specified in 
the Schedule up to and including the quantity designated in the Schedule as the "maximum". The Government shall 
order at least the quantity of supplies or services designated in the Schedule as the "minimum". 


(c) Except for any limitations on quantities in the Order Limitations clause or in the Schedule, there is no limit on 
the number of orders that may be issued. The Government may issue orders requiring delivery to multiple 
destinations or performance at multiple locations. 


(d) Any order issued during the effective period of this contract and not completed within that period shall be 
completed by the Contractor within the time specified in the order. The contract shall govern the Contractor's and 
Government's rights and obligations with respect to that order to the same extent as if the order were completed 
during the contract's effective period; provided, that the Contractor shall not be required to make any deliveries 
under this contract after 7 May 2028. 


(End of clause) 


52.216-32 TASK-ORDER AND DELIVERY-ORDER OMBUDSMAN (SEPT 2019) 


(a) In accordance with 41 U.S.C. 4106(g), the Agency has designated the following task-order and delivery-order 
Ombudsman for this contract. The Ombudsman must review complaints from the Contractor concerning all task- 
order and delivery-order actions for this contract and ensure the Contractor is afforded a fair opportunity for 
consideration in the award of orders, consistent with the procedures in the contract. 


DoDEA’s Ombudsman 
Ms. Christine MeGee 
Email: Christine. Megee@dodea.edu 
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4800 Mark Center Drive 
Alexandria, VA 23050 


(b) Consulting an ombudsman does not alter or postpone the timeline for any other process (e.g., protests). 
(c) Before consulting with the Ombudsman, the Contractor is encouraged to first address complaints with the 
Contracting Officer for resolution. When requested by the Contractor, the Ombudsman may keep the identity of the 


concerned party or entity confidential, unless prohibited by law or agency procedure. 


(End of clause) 


52.217-8 OPTION TO EXTEND SERVICES (NOV 1999) 

The Government may require continued performance of any services within the limits and at the rates specified in 
the contract. These rates may be adjusted only as a result of revisions to prevailing labor rates provided by the 
Secretary of Labor. The option provision may be exercised more than once, but the total extension of performance 
hereunder shall not exceed 6 months. The Contracting Officer may exercise the option by written notice to the 
Contractor within 30 days of contract expiration. 


(End of clause) 


52.217-9 OPTION TO EXTEND THE TERM OF THE CONTRACT (MAR 2000) 

(a) The Government may extend the term of this contract by written notice to the Contractor within 15 days of 
contract expiration; provided that the Government gives the Contractor a preliminary written notice of its intent to 
extend at least 30 days before the contract expires. The preliminary notice does not commit the Government to an 
extension. 


(b) If the Government exercises this option, the extended contract shall be considered to include this option clause. 


(c) The total duration of this contract, including the exercise of any options under this clause, shall not exceed 78 
months. 


(End of clause) 


52.219-14 LIMITATIONS ON SUBCONTRACTING (MAR 2020) 

(a) This clause does not apply to the unrestricted portion of a partial set-aside. 

(b) Applicability. This clause applies only to-- 

(1) Contracts that have been set aside for small business concerns or 8(a) participants; 


(2) Part or parts of a multiple-award contract that have been set aside for small business concerns or 8(a) 
participants; 


(3) Orders set aside for small business concerns or 8(a) participants under multiple-award contracts as described in 
8.405-5 and 16.505(b)(2)(i)(F); and 
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(4) Orders issued directly to small business concerns or 8(a) participants under multiple-award contracts as 
described in 19.504(c)(1)(ii). 


(c) Limitations on subcontracting. By submission of an offer and execution of a contract, the Contractor agrees that 
in performance of the contract in the case of a contract for-- 


(1) Services (except construction). At least 50 percent of the cost of contract performance incurred for personnel 
shall be expended for employees of the concern. 


(2) Supplies (other than procurement from a nonmanufacturer of such supplies). The concern shall perform work for 
at least 50 percent of the cost of manufacturing the supplies, not including the cost of materials. 


(3) General construction, The concern will perform at least 15 percent of the cost of the contract, not including the 
cost of materials, with its own employees. 


(4) Construction by special trade contractors. The concern will perform at least 25 percent of the cost of the contract, 


not including the cost of materials, with its own employees. 

(d) The Contractor shall comply with the limitations on subcontracting as follows: 

(1) For contracts, in accordance with paragraph (b)(1) and (2) of this clause-- 

[Contracting Officer check as appropriate. ] 

X By the end of the base term of the contract and then by the end of each subsequent option period; or 
X By the end of the performance period for each order issued under the contract. 


(2) For orders, in accordance with paragraphs (b)(3) and (4) of this clause, by the end of the performance period for 
the order. 


(End of clause) 


§2.219-28 POST-AWARD SMALL BUSINESS PROGRAM REREPRESENTATION (NOV 2020) 
(a) Definitions. As used in this clause-- 


Long-term contract means a contract of more than five years in duration, including options. However, the term does 
not include contracts that exceed five years in duration because the period of performance has been extended for a 
cumulative period not to exceed six months under the clause at 52.217-8, Option to Extend Services, or other 
appropriate authority. 


Small business concern-- 


(1) Means a concern, including its affiliates, that is independently owned and operated, not dominant in the field of 
operation in which it is bidding on Government contracts, and qualified as a small business under the criteria in 13 
CFR part 121 and the size standard in paragraph (d) of this clause. Such a concern is "not dominant in its field of 
operation" when it does not exercise a controlling or major influence on a national basis in a kind of business 
activity in which a number of business concerns are primarily engaged. In determining whether dominance exists, 
consideration shall be given to all appropriate factors, including 

volume of business, number of employees, financial resources, competitive status or position, ownership or control 
of materials, processes, patents, license agreements, facilities, sales territory, and nature of business activity. 
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(2) Affiliates, as used in this definition, means business concerns, one of whom directly or indirectly controls or has 
the power to control the others, or a third party or parties control or have the power to control the others. In 
determining whether affiliation exists, consideration is given to all appropriate factors including common ownership, 
common management, and contractual relationships. SBA determines affiliation based on the factors set forth at 13 
CFR 121.103. 


(b) If the Contractor represented that it was any of the small business concerns identified in 19.000(a)(3) prior to 
award of this contract, the Contractor shall rerepresent its size and socioeconomic status according to paragraph (f) 
of this clause or, if applicable, paragraph (h) of this clause, upon occurrence of any of the following: 


(1) Within 30 days after execution of a novation agreement or within 30 days after modification of the contract to 
include this clause, if the novation agreement was executed prior to inclusion of this clause in the contract. 


(2) Within 30 days after a merger or acquisition that does not require a novation or within 30 days after modification 
of the contract to include this clause, if the merger or acquisition occurred prior to inclusion of this clause in the 
contract. 


(3) For long-term contracts-- 
(i) Within 60 to 120 days prior to the end of the fifth year of the contract; and 
(ii) Within 60 to 120 days prior to the date specified in the contract for exercising any option thereafter. 


(c) If the Contractor represented that it was any of the small business concerns identified in 19.000(a)(3) prior to 
award of this contract, the Contractor shall rerepresent its size and socioeconomic status according to paragraph (f) 
of this clause or, if applicable, paragraph (h) of this clause, when the Contracting Officer explicitly requires it for an 
order issued under a multiple-award contract. 


(d) The Contractor shall rerepresent its size status in accordance with the size standard in effect at the time of this 
rerepresentation that corresponds to the North American Industry Classification System (NAICS) code(s) assigned 
to this contract. The small business size standard corresponding to this NAICS code(s) can be found at 
/www.sba.gov/document/support--table-size-standards. 


(e) The small business size standard for a Contractor providing a product which it does not manufacture itself, for a 
contract other than a construction or service contract, is 500 employees. 


(f) Except as provided in paragraph (h) of this clause, the Contractor shall make the representation(s) required by 
paragraph (b) and (c) of this clause by validating or updating all its representations in the Representations and 
Certifications section of the System for Award Management (SAM) and its other data in SAM, as necessary, to 
ensure that they reflect the Contractor's current status. The Contractor shall notify the contracting office in writing 
within the timeframes specified in paragraph (b) of this clause, or with its offer for an order (see paragraph (c) of 
this clause), that the data have been validated or updated, and provide the date of the validation or update. 


(g) If the Contractor represented that it was other than a small business concern prior to award of this contract, the 
Contractor may, but is not required to, take the actions required by paragraphs (f) or (h) of this clause. 


(h) If the Contractor does not have representations and certifications in SAM, or does not have a representation in 
SAM for the NAICS code applicable to this contract, the Contractor is required to complete the following 
rerepresentation and submit it to the contracting office, along with the contract number and the date on which the 
rerepresentation was completed: 


(1) The Contractor represents that it [ Jis, [ J is not a small business concern under NAICS Code 
assigned to contract number 
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(2) [Complete only if the Contractor represented itself as a small business concern in paragraph (h)(1) of this 
clause.] The Contractor represents that it [ Jis, [ ] is not, a small disadvantaged business concern as 
defined in 13 CFR 124.1002. 


(3) [Complete only if the Contractor represented itself as a small business concern in paragraph (h)(1) of this 
clause.] The Contractor represents that it [ Jis, [ ] is not a women-owned small business concern. 


(4) Women-owned small business (WOSB) concern eligible under the WOSB Program. [Complete only if the 
Contractor represented itself as a women-owned small business concern in paragraph (h)(3) of this 
clause.] The Contractor represents that-- 


(i) itl Jis, [ ] is not a WOSB concern eligible under the WOSB Program, has provided all the required 
documents to the WOSB Repository, and no change in circumstances or adverse decisions have 
been issued that affects its eligibility; and 


(ii) It Jis, [ J is not a joint venture that complies with the requirements of 13 CFR part 127, and the 
representation in paragraph (h)(4)(i) of this clause is accurate for each WOSB concern eligible under the WOSB 
Program participating in the joint venture. 


[The Contractor shall enter the name or names of the WOSB concern eligible under the WOSB Program and other 
small businesses that are participating in the joint venture: .] Each WOSB concern 

eligible under the WOSB Program participating in the joint venture shall submit a separate signed copy of the 
WOSB representation. 


(5) Economically disadvantaged women-owned small business (EDWOSB) concern. [Complete only if the 
Contractor represented itself as a women-owned small business concern eligible under the WOSB Program in (h)(4) 
of this clause.] The Contractor represents that-- 


(i) It jis, [ ] is not an EDWOSB concem eligible under the WOSB Program, has provided all the 
required documents to the WOSB Repository, and no change in circumstances or adverse decisions 
have been issued that affects its eligibility; and 


(ii) It Jis, [ ] is not a joint venture that complies with the requirements of 13 CFR part 127, and the 
representation in paragraph (h)(5)(i) of this clause is accurate for each EDWOSB concern participating in the joint 
venture. [The Contractor shall enter the name or names of the EDWOSB concern and other small 

businesses that are participating in the joint venture: .] Each EDWOSB concern participating in the joint 
venture shall submit a separate signed copy of the EDWOSB representation. 


(6) [Complete only if the Contractor represented itself as a small business concern in paragraph (h)(1) of this 
clause.) The Contractor represents that it [ Jis, [ ] is not a veteran-owned 
small business concern. 


(7) [Complete only if the Contractor represented itself as a veteran-owned small business concern in paragraph 
(h)(6) of this clause.] The Contractor represents that it [ Jis, [ Jis nota 
service-disabled veteran-owned small business concern. 


(8) [Complete only if the Contractor represented itself as a small business concern in paragraph (h)(1) of this 
clause.] The Contractor represents that-- 


(i) It Jis, [ ] is not a HUBZone small business concern listed, on the date of this representation, on the 
List of Qualified HUBZone Small Business Concerns maintained by the Small Business Administration, and no 
material changes in ownership and control, principal office, or HUBZone employee percentage have occurred since 
it was certified in accordance with 13 CFR part 126; and 


(ii) It [ Jis, [ J is not a HUBZone joint venture that complies with the requirements of 13 CFR part 126, 
and the representation in paragraph (h)(8)(i) of this clause is accurate for each HUBZone small business concern 
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participating in the HUBZone joint venture. [The Contractor shall enter the names of each of the HUBZone small 
business concerns participating in the HUBZone joint venture: .] Each HUBZone small business concern 
participating in the HUBZone joint venture shall submit a separate signed copy of the HUBZone representation. 


[Contractor to sign and date and insert authorized signer's name and title.] 


(End of clause) 


52.222-35 EQUAL OPPORTUNITY FOR VETERANS (JUN 2020) 


(a) Definitions. As used in this clause-- 


"Active duty wartime or campaign badge veteran," "Armed Forces service medal veteran," "disabled veteran," 
"protected veteran," "qualified disabled veteran," and "recently separated veteran" have the meanings given at 
Federal Acquisition Regulation (FAR) 22.1301. 


(b) Equal opportunity clause. The Contractor shall abide by the requirements of the equal opportunity clause at 41 
CFR 60-300.5(a), as of March 24, 2014. This clause prohibits discrimination against qualified protected veterans, 
and requires affirmative action by the Contractor to employ and advance in employment qualified protected 
veterans. 


(c) Subcontracts. The Contractor shall insert the terms of this clause in subcontracts valued at or above the threshold 
specified in FAR 22.1303(a) on the date of subcontract award, unless exempted by rules, regulations, or orders of 
the Secretary of Labor. The Contractor shall act as specified by the Director, Office of Federal Contract Compliance 
Programs, to enforce the terms, including action for noncompliance. Such necessary changes in language may be 
made as shall be appropriate to identify properly the parties and their undertakings. 


(End of clause) 


52.222-42 STATEMENT OF EQUIVALENT RATES FOR FEDERAL HIRES (MAY 2014) 


In compliance with the Service Contract Labor Standards statute and the regulations of the Secretary of Labor (29 
CFR part 4), this clause identifies the classes of service employees expected to be employed under the contract and 
states the wages and fringe benefits payable to each if they were employed by the contracting agency subject to the 
provisions of 5 U.S.C. 5341 or 5332. 


THIS STATEMENT IS FOR INFORMATION ONLY: IT IS NOT A WAGE DETERMINATION 
Employee Class Monetary Wage-Fringe Benefits 


(End of clause) 


§2.232-19 AVAILABILITY OF FUNDS FOR THE NEXT FISCAL YEAR (APR 1984) 


Funds are not presently available for performance under this contract beyond 7 November 2022. The 
Government's obligation for performance of this contract beyond that date is contingent upon the availability of 
appropriated funds 
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from which payment for contract purposes can be made. No legal liability on the part of the Government for any 
payment may arise for performance under this contract beyond 7 November 2022, until funds are made available 
to the Contracting Officer for performance and until the Contractor receives notice of availability, to be confirmed 
in writing by the Contracting Officer. 


(End of clause) 


52.252-2 CLAUSES INCORPORATED BY REFERENCE (FEB 1998) 

This contract incorporates one or more clauses by reference, with the same force and effect as if they were given in 
full text. Upon request, the Contracting Officer will make their full text available. Also, the full text of a clause may 
be accessed electronically at this/these address(es): 


www.acquisition.gov 


(End of clause) 


52.252-6 AUTHORIZED DEVIATIONS IN CLAUSES (NOV 2020) 


(a) The use in this solicitation or contract of any Federal Acquisition Regulation (48 CFR Chapter 1) clause with an 
authorized deviation is indicated by the addition of "(DEVIATION)" after the date of the clause. 


(b) The use in this solicitation or contract of any DFARS (48 CFR 2) clause with an authorized deviation is 
indicated by the addition of "(DEVIATION)" after the name of the regulation. 


(End of clause) 


252.204-7020 NIST SP 800-171 DOD ASSESSMENT REQUIREMENTS (NOV 2020) 
(a) Definitions. 
Basic Assessment means a contractor's self-assessment of the contractor's implementation of NIST SP 800-171 that- 


(1) Is based on the Contractor's review of their system security plan(s) associated with covered contractor 
information system(s); 


(2) Is conducted in accordance with the NIST SP 800-171 DoD Assessment Methodology; and 
(3) Results in a confidence level of "Low" in the resulting score, because it is a self-generated score. 


Covered contractor information system has the meaning given in the clause 252.204-7012, Safeguarding Covered 
Defense Information and Cyber Incident Reporting, of this contract. 


High Assessment means an assessment that is conducted by Government personnel using NIST SP 800-171A, 
Assessing Security Requirements for Controlled Unclassified Information that-- 


(1) Consists of-- 


(i) A review of a contractor's Basic Assessment; 
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(ii) A thorough document review: 


(iii) Verification, examination, and demonstration of a Contractor's system security plan to validate that NIST SP 
800-171 security requirements have been implemented as described in the contractor's system security plan; and 


(iv) Discussions with the contractor to obtain additional information or clarification, as needed; and 

(2) Results in a confidence level of "High" in the resulting score. 

Medium Assessment means an assessment conducted by the Government that-- 

(1) Consists of-- 

(i) A review of a contractor's Basic Assessment; 

(ii) A thorough document review; and 

(iii) Discussions with the contractor to obtain additional information or clarification, as needed; and 

(2) Results in a confidence level of "Medium" in the resulting score. 

(b) Applicability. This clause applies to covered contractor information systems that are required to comply with the 
National Institute of Standards and Technology (NIST) Special Publication (SP) 800-171, in accordance with 
Defense Federal Acquisition Regulation System (DFARS) clause at 252.204-7012, Safeguarding Covered Defense 
Information and Cyber Incident Reporting, of this contract. 

(c) Requirements. The Contractor shall provide access to its facilities, systems, and personnel necessary for the 
Government to conduct a Medium or High NIST SP 800-171 DoD Assessment, as described in NIST SP 800-171 
DoD Assessment Methodology at 


https://www.acq.osd.mil/dpap/pdi/cyber/strategically_assessing_contractor_implementation_of NIST_SP_800- 
17html, if necessary. 


(d) Procedures. Summary level scores for all assessments will be posted in the Supplier Performance Risk System 
(SPRS) (https://www.sprs.csd.disa.mil/) to provide DoD Components visibility into the summary level scores of 
strategic assessments. 


(1) Basic Assessments. A contractor may submit, via encrypted email, summary level scores of Basic Assessments 
conducted in accordance with the NIST SP 800-171 DoD Assessment Methodology to webptsmh@navy.mil for 
posting to SPRS. 

(i) The email shall include the following information: 

(A) Version of NIST SP 800-171 against which the assessment was conducted. 

(B) Organization conducting the assessment (e.g., Contractor self-assessment). 


(C) For each system security plan (security requirement 3.12.4) supporting the performance of a DoD contract-- 


(1) All industry Commercial and Government Entity (CAGE) code(s) associated with the information system(s) 
addressed by the system security plan; and 


(2) A brief description of the system security plan architecture, if more than one plan exists. 
(D) Date the assessment was completed. 


(E) Summary level score (e.g., 95 out of 110, NOT the individual value for each requirement). 
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(F) Date that all requirements are expected to be implemented (i.e., a score of 110 is expected to be achieved) based 
on information gathered from associated plan(s) of action developed in accordance with NIST SP 800-171. 


(ii) If multiple system security plans are addressed in the email described at paragraph (b)(1)(i) of this section, the 
Contractor shall use the following format for the report: 


Brief 
CAGE codes description of Date of Total Date score of 
System security plan supported by this the plan assessment score 110 will 


plan architecture achieved 


(2) Medium and High Assessments. DoD will post the following Medium and/or High Assessment summary level 
scores to SPRS for each system security plan assessed: 


(i) The standard assessed (e.g., NIST SP 800-171 Rev 1). 


(ii) Organization conducting the assessment, e.g., DCMA, or a specific organization (identified by Department of 
Defense Activity Address Code (DoDAAC)). 


(iii) All industry CAGE code(s) associated with the information system(s) addressed by the system security plan. 
(iv) A brief description of the system security plan architecture, if more than one system security plan exists. 

(v) Date and level of the assessment, i.e., medium or high. 

(vi) Summary level score (e.g., 105 out of 110, not the individual value assigned for each requirement), 


(vii) Date that all requirements are expected to be implemented (i.e., a score of 110 is expected to be achieved) 
based on information gathered from associated plan(s) of action developed in accordance with NIST SP 800-171. 


(e) Rebuttals. (1) DoD will provide Medium and High Assessment summary level scores to the Contractor and offer 
the opportunity for rebuttal and adjudication of assessment summary level scores prior to posting the summary level 
scores to SPRS (see SPRS User's Guide https://www.sprs.csd.disa.mil/pdf/SPRS_Awardee.pdf). 


(2) Upon completion of each assessment, the contractor has 14 business days to provide additional information to 
demonstrate that they meet any security requirements not observed by the assessment team or to rebut the findings 
that may be of question. 


(f) Accessibility. 


(1) Assessment summary level scores posted in SPRS are available to DoD personnel, and are protected, in 
accordance with the standards set forth in DoD Instruction 5000.79, Defense-wide Sharing and Use of Supplier and 
Product Performance Information (PI). 


(2) Authorized representatives of the Contractor for which the assessment was conducted may access SPRS to view 
their own summary level scores, in accordance with the SPRS Software User's Guide for Awardees/Contractors 
available at https://www.sprs.csd.disa.mil/pdf/SPRS_Awardee.pdf. 
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(3) A High NIST SP 800-171 DoD Assessment may result in documentation in addition to that listed in this clause. 
DoD will retain and protect any such documentation as "Controlled Unclassified Information (CUI)" and intended 
for internal DoD use only. The information will be protected against unauthorized use and release, including through 
the exercise of applicable exemptions under the Freedom of Information Act (e.g., Exemption 4 covers trade secrets 
and commercial or financial information obtained from a contractor that is privileged or confidential). 


(g) Subcontracts. 


(1) The Contractor shall insert the substance of this clause, including this paragraph (g), in all subcontracts 
and other contractual instruments, including subcontracts for the acquisition of commercial items (excluding COTS 
items). 


(2) The Contractor shall not award a subcontract or other contractual instrument, that is subject to the 
implementation of NIST SP 800-171 security requirements, in accordance with DFARS clause 252.204-7012 of this 
contract, unless the subcontractor has completed, within the last 3 years, at least a Basic NIST SP 800-171 

DoD Assessment, as described in 
https://www.acq.osd.mil/dpap/pdi/cyber/strategically_assessing_contractor_implementation_of NIST_SP_800- 
171.html, for all covered contractor information systems relevant to its offer that are not part of an information 
technology service or system operated on behalf of the Government. 


(3) If a subcontractor does not have summary level scores of a current NIST SP 800-171 DoD Assessment (i.e., not 
more than 3 years old unless a lesser time is specified in the solicitation) posted in SPRS, the subcontractor may 
conduct and submit a Basic Assessment, in accordance with the NIST SP 800-171 DoD Assessment Methodology, 
to webptsmh@navy.mil for posting to SPRS along with the information required by paragraph (d) of this clause. 


(End of clause) 


252.223-7999 ENSURING ADEQUATE COVID-19 SAFETY PROTOCOLS FOR FEDERAL CONTRACTORS 
(DEVIATION 2021-00009) (OCT 2021) 


(a) Definition. As used in this clause — 

United States or its outlying areas means— 

(1) The fifty States; 

(2) The District of Columbia; 

(3) The commonwealths of Puerto Rico and the Northern Mariana Islands; 

(4) The territories of American Samoa, Guam, and the United States Virgin Islands; and 


(5) The minor outlying islands of Baker Island, Howland Island, Jarvis Island, Johnston Atoll, Kingman Reef, 
Midway Islands, Navassa Island, Palmyra Atoll, and Wake Atoll. 


(b) Authority. This clause implements Executive Order 14042, Ensuring Adequate COVID Safety Protocols for 
Federal Contractors, dated September 9, 2021 (published in the Federal Register on September 14, 2021, 86 FR 
50985). 


(c) Compliance. The Contractor shall comply with all guidance, including guidance conveyed through Frequently 
Asked Questions, as amended during the performance of this contract, for contractor or subcontractor workplace 
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locations published by the Safer Federal Workforce Task Force (Task Force Guidance) at 
https:/www.saferfederalworkforce.gov/contractors/. 


(d) Subcontracts. The Contractor shall include the substance of this clause, including this paragraph (d), in 
subcontracts at any tier that exceed the simplified acquisition threshold, as defined in Federal Acquisition 
Regulation 2.101 on the date of subcontract award, and are for services, including construction, performed in whole 
or in part within the United States or its outlying areas. 


(End of clause) 


252.232-7006 WIDE AREA WORKFLOW PAYMENT INSTRUCTIONS (DEC 2018) 


(a) Definitions. As used in this clause— 


“Department of Defense Activity Address Code (DoDAAC)” is a six position code that uniquely identifies a unit, 
activity, or organization. 


“Document type” means the type of payment request or receiving report available for creation in Wide Area 
WorkFlow (WAWE). 


“Local processing office (LPO)” is the office responsible for payment certification when payment certification is 
done external to the entitlement system. 


“Payment request” and “receiving report” are defined in the clause at 252.232-7003, Electronic Submission of 
Payment Requests and Receiving Reports. 


(b) Electronic invoicing. The WAWF system provides the method to electronically process vendor payment requests 
and receiving reports, as authorized by Defense Federal Acquisition Regulation Supplement (DFARS) 252.232- 
7003, Electronic Submission of Payment Requests and Receiving Reports. 

(c) WAWF access. To access WAWF, the Contractor shall— 


(1) Have a designated electronic business point of contact in the System for Award Management at 
hittps://www.sam.gov; and 


(2) Be registered to use WAWF at https://wawf.eb.mil/ following the step-by-step procedures for self-registration 
available at this web site. 


(d) WAWF training. The Contractor should follow the training instructions of the WAWF Web-Based Training 
Course and use the Practice Training Site before submitting payment requests through WAWF. Both can be 
accessed by selecting the “Web Based Training” link on the WAWF home page at https://wawf.eb.mil/. 


(e) WAWF methods of document submission. Document submissions may be via web entry, Electronic Data 
Interchange, or File Transfer Protocol. 


(f) WAWF payment instructions. The Contractor shall use the following information when submitting payment 
requests and receiving reports in WAWF for this contract or task or delivery order: 


(1) Document type. The Contractor shall submit payment requests using the following document type(s): 


(i) For cost-type line items, including labor-hour or time-and-materials, submit a cost voucher. 
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(ii) For fixed price line items— 


(A) That require shipment of a deliverable, submit the invoice and receiving report specified by the Contracting 
Officer. 


B) For services that do not require shipment of a deliverable, submit either the Invoice 2in1, which meets the 
requirements for the invoice and receiving report, or the applicable invoice and receiving report, as specified by the 
Contracting Officer. 

2inl 

(iii) For customary progress payments based on costs incurred, submit a progress payment request. 

(iv) For performance based payments, submit a performance based payment request. 


(v) For commercial item financing, submit a commercial item financing request. 


(2) Fast Pay requests are only permitted when Federal Acquisition Regulation (FAR) 52.213-1 is included in the 
contract. 


[Note: The Contractor may use a WAWF “combo” document type to create some combinations of invoice and 
receiving report in one step.] 


(3) Document routing. The Contractor shall use the information in the Routing Data Table below only to fill in 
applicable fields in WAWF when creating payment requests and receiving reports in the system. 


Routing Data Table* 
Field Name in WAWF Data to be entered in WAWF | 
Pay Official DDDAAC HQO747 | 
Issue By DDDAAC HE1254 
Admin DoDAAC** HE1254 
“Inspect By DDAAC -/HEI254 | 
Ship To Code HE1254 
Ship From Code VCG3 | 
Mark For Code N/A | 
Service Approver (DoDAAC) HE1254 | 
Service Acceptor (DODAAC) HE1254 


(4) Payment request. The Contractor shall ensure a payment request includes documentation appropriate to the type 
of payment request in accordance with the payment clause, contract financing clause, or Federal Acquisition 
Regulation 52.216-7, Allowable Cost and Payment, as applicable. 


(5) Receiving report. The Contractor shall ensure a receiving report meets the requirements of DFARS Appendix F. 
(g) WAWF point of contact. 


(1) The Contractor may obtain clarification regarding invoicing in WAWF from the following contracting activity’s 
WAWF point of contact. 
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Kelisa Wing, 571-372-58388, kelisa.wing@dodea.edu 
Contract Specialist: Octavio Palmero, 470-460-2004, octavio.palmero@dodea.edu. 
Contracting Officer: Noah Mitchell, +49-61 1-143-545-1813, noah.mitchell@dodea.edu. 


(2) Contact the WAWF helpdesk at 866-618-5988, if assistance is needed. 


(End of clause) 


252.232-7007 |= LIMITATION OF GOVERNMENT'S OBLIGATION (APR 2014) 


(a) Contract line item(s) 0001-6005AB are incrementally funded. For this/these item(s), the sum of $---- 
360,871.49 of the total price is presently available for payment and allotted to this contract. An allotment 
schedule is set forth in paragraph (j) of this clause. 


(b) For items(s) identified in paragraph (a) of this clause, the Contractor agrees to perform up to the point at which 
the total amount payable by the Government, including reimbursement in the event of termination of those item(s) 
is not authorized to continue work on those item(s) beyond that point. The Government will not be obligated in any 
event to reimburse the Contractor in excess of the amount allotted to the contract for those item(s) regardless of 
anything to the contrary in the clause entitled "TERMINATION FOR THE CONVENIENCE OF THE 
GOVERNMENT." As used in this clause, the total amount payable by the Government in the event of termination 
of applicable contract line item(s) for convenience includes costs, profit and estimated termination settlement costs 
for those item(s). 


(c) Notwithstanding the dates specified in the allotment schedule in paragraph (j) of this clause, the Contractor will 
notify the Contracting Officer in writing at least ninety days prior to the date when, in the Contractor's best 
judgment, the work will reach the point at which the total amount payable by the Government, including any cost for 
termination for convenience, will approximate 85 percent of the total amount then allotted to the contract for 
performance of the applicable item(s). The notification will state (1) the estimated date when that point will be 
reached and (2) an estimate of additional funding, if any, needed to continue performance of applicable line items up 
to the next scheduled date for allotment of funds identified in paragraph (j) of this clause, or to a mutually agreed 
upon substitute date. The notification will also advise the Contracting Officer of the estimated amount of additional 
funds that will be required for the timely performance of the item(s) funded pursuant to this clause, for subsequent 
period as may be specified in the allotment schedule in paragraph (j) of this clause, or otherwise agreed to by the 
parties. If after such notification additional funds are not allotted by the date identified in the Contractor's 
notification, or by an agreed substitute date, the Contracting Officer will terminate any item(s) for which additional 
funds have not been allotted, pursuant to the clause of this contract entitled "TERMINATION FOR THE 
CONVENIENCE OF THE GOVERNMENT". 


(d) When additional funds are allotted for continued performance of the contract line item(s) identified in paragraph 
(a) of this clause, the parties will agree as to the period of contract performance which will be covered by the funds. 
The provisions of paragraph (b) through (d) of this clause will apply in like manner to the additional allotted funds 
and agreed substitute date, and the contract will be modified accordingly. 


(e) If, solely by reason of failure of the Government to allot additional funds, by the dates indicated below, in 
amounts sufficient for timely performance of the contract line item(s) identified in paragraph (a) of this clause, the 
Contractor incurs additional costs or is delayed in the performance of the work under this contract and if additional 
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funds are allotted, an equitable adjustment will be made in the price or prices (including appropriate target, billing, 
and ceiling prices where applicable) of the item(s), or in the time of delivery, or both. Failure to agree to any such 
equitable adjustment hereunder will be a dispute concerning a question of fact within the meaning of the clause 
entitled "disputes." 


(f) The Government may at any time prior to termination allot additional funds for the performance of the contract 
line item(s) identified in paragraph (a) of this clause. 


(g) The termination provisions of this clause do not limit the rights of the Government under the clause entitled 
"DEFAULT." The provisions of this clause are limited to work and allotment of funds for the contract line item(s) 
set forth in paragraph (a) of this clause. This clause no longer applies once the contract if fully funded except with 
regard to the rights or obligations of the parties concerning equitable adjustments negotiated under paragraphs (d) or 
(e) of this clause. 


(h) Nothing in this clause affects the right of the Government to this contract pursuant to the clause of this contract 
entitled "TERMINATION FOR CONVENIENCE OF THE GOVERNMENT.” 


(i) Nothing in this clause shall be construed as authorization of voluntary services whose acceptance is otherwise 
prohibited under 31 U.S.C. 1342. 


(j) The parties contemplate that the Government will allot funds to this contract in accordance with the following 
schedule: 


On execution of contract $--TBD 


Ordering Period | 10/15/22 $313,561.36 
Ordering Period 2 10/15/23 $313,561.36 
Ordering Period 3 10/15/24 $313,561.36 
Ordering Period 4 10/15/25 $313,561.36 
Ordering Period 5 10/15/26 $248,153.76 
217-8 10/15/27 $124,076.88 


(End of clause) 


SERVICE CONTRACT REPORTING REQUIREMENTS 


The contractor shall report ALL contractor labor hours (including subcontractor labor hours) required for 
performance of services provided under this contract for the Department of Defense Education Activity (DoDEA) 
via the System for Award Management (SAM). 


Reporting inputs will be for the labor executed during the period of performance during each Government FY, 


which runs October I through September 30. While inputs may be reported any time during the FY, all data shall be 
reported no later than October 31 of each calendar year. 


PERFORMANCE WORK STATEMENT. 


Or 
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PERFORMANCE WORK STATEMENT 
Creating an Action Plan for DoDEA’s 
Diversity, Equity, and Inclusion (DED) Program 


1. General Information 


1.1 Agency 


1.2 


1.1.1 For school year (SY) 2020-22, the Department of Defense Education Activity (DoDEA) 


will provide PK-12 instruction to approximately 66,000 dependents of military and civilian 
employees. Student enrollment is based primarily on deployment of military troops 
worldwide. In the Americas, DoDEA operates 50 schools located in seven states, 
Puerto Rico, and Cuba. In Europe and the Middle East, DoDEA operates 64 schools 
located in Germany, England, Netherlands, Belgium, Spain, Turkey, Bahrain and Italy. 
In the Pacific, DoDEA operates 45 schools located in Korea, Japan (mainland and 
Okinawa), and Guam. DoDEA's curriculum, resources and student achievement scores 
on standardized assessments compare favorably to those of high-performing US public 
school systems. In addition, DoDEA operates fully accredited Virtual High School with 
teaching hubs in each DoDEA region: Americas, Europe, and Pacific. 


1.1.2. DoDEA schools’ demographics reflect those of the US military it serves. The DoDEA 


senior leadership and HQ staff demographics are not identical to our schools’ 
demographics. 


Background 


1.2.1 DoDEA recognizes that successful Diversity, Equity, and Inclusion (DEI) strategic 


implementation requires (1) well-informed leadership teams that champion DEI 
initiatives, (2) engaged leaders, managers, supervisors, and administrators that 
participate on diversity councils, (3) strong instructional leadership in every school, (4) 
informed employees that value the impact of race, diversity, equality, and inclusion on 
DoDEA’s culture, and (5) integrated approaches to promote DEI principles in 
curriculum implementation, educator preparation, and professional learning. 


.2.2_ DEI focuses on race, equity, diversity and inclusion which simply means “fairness or 


justice in the way people are treated, especially when dealing with the seven protected 
classes of people. DEI Terms and Definitions can be found in Section 6 below. 


.2.3. DoDEA has never had a systemic contract for this type of work. 


Scope of Work 


3.1 The Contractor shall provide the necessary tools, supervision, expertise and resources 


in establishing a DEI Program and analyze and interpret DoDEA’s survey results and 
provide an assessment evaluation, consultation, program development, and 
professional learning to implement systemic changes to support the DEI outcomes and 
objectives in a school system agency. 


3.2. DoDEA expects to award one contract for a base year and four 12-month option years. 
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2. Requirement 


2.1 (Objective 1) Evaluation Assessment 


The Contractor shall provide a DEI Evaluation Assessment Report of the internal survey 
data provided to identify inequities, barriers, and gaps systemwide that inhibit DEI progress 
throughout the agency within recruitment and retention, development and promotion, and 
teaching and learning; and comparison to other Federal agencies and other larger school 
system’s DEI Programs subsequently allowing DoDEA to constructively and collectively 
develop DEI goals and objectives that align with the agency’s overarching vision, mission, 
and strategy. 


The tasks listed below are provided to help the contractor in gaining a better understanding of 
the requirements in order to successfully meet the objective. The tasks are not all inclusive as 
the contractor is expected to develop the total solution for meeting all the requirements of the 
objective in accordance with a performance-based approach. 


2.1.1 Supporting Tasks — The Contractor shall: 


1) Review DoDEA’s DEI survey results by region (HQ, Americas, Europe, and 
Pacific), and examine and analyze the data to identify inequities, barriers, and gaps 
systemwide that inhibit DEI progress throughout the agency within recruitment and 
retention, development and promotion, and teaching and learning. 

2) Identify predictabilities that inhibit student’s achievements and recommend steps to 
increase student achievement among subgroups. 

3) Identify critical DEI areas for implementation based upon relevant themes by each 
region as identified in the data evaluation. 

4) Design and recommend steps and/or training for each region to improve DEI 
systemwide along with an evaluation assessment tool to monitor and measure progress. 

5) Submit a draft Evaluation Assessment Report 30 days prior to the end of the Period of 
Performance that addresses the following (at a minimum): (1) Executive Summary, (2) 
Overview that includes applicable regulatory laws policies, and etc. (3) Methodology, 
(4) Management Overview, (5) Data Analysis Review, (6) Recommended Measurable 
Goals and outcomes that addresses the tasks above, (7) DEI Evaluation Progress 
Assessment Tool, and (8) Conclusion. 

6) Attend a scheduled monthly meeting, determined by the COR, and provide a monthly 
progress report due the 5" of each month. The progress report should provide a detail 
summary overview of the steps and/or tasks in-progress or completed in support of this 
Objective. 


2.1.2 Performance Standards and Acceptable Quality Levels (Objective 1) 


The following applies to Objective 1: 
Performance Standard (PS1) - Tasks will be completed by the required completion date. 


Acceptable Quality Level (AQL 1) — 100 % of tasks will be completed by the required 
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completion date. 


2.2 Objective 2: Consultation 


Provide interactive expert DEI consultation services 50 leaders that includes SES 
Executives, senior leadership, the DEI Director, and twelve working groups (20 participants 
per group) to allow them to constructively and collectively learn additional information from 
the Evaluation Assessment Report and to develop DEI strategic goals aligning with the 
agency’s overarching vision, mission, and strategy to address inequities, barriers, and gaps 
systemwide that inhibit DEI progress throughout the agency within recruitment and retention, 
development and promotion, and teaching and learning. 


The tasks listed below are provided to help the contractor in gaining a better understanding of 
the requirements in order to successfully meet the objective. The tasks are not all inclusive 
as the contractor is expected to develop the total solution for meeting all the requirements of 
the objective in accordance with a performance-based approach. 


2.2.1 Supporting Tasks — The Contractor shall: 


1) Facilitate and lead interactive 90 minute consulting session discussions at mutually 
scheduled and agreed upon dates and times, by the COR, to address DEI topics, 
concerns, objectives, goals, and other DEI centered topics to assist the agency with 
strategically understanding DEI initiatives to implement the DEI Program that 
addresses inequities, barriers, and gaps systemwide which inhibits DEI progress 
throughout the agency within recruitment and retention, development and promotion, 
and teaching and learning. Sessions shall be provided at the same rate of an hourly 
session. The government estimates no more than 75 sessions annually. 


2.2.1 Performance Standards and Acceptable Quality Levels (Objective 2) 


The following applies to Objective 2: 
Performance Standard (PS2) — Task will be completed by the required completion date. 


Acceptable Quality Level (AQL 2) — 100% of tasks will be completed by the required 
completion date. 


2.3 Objective 3: DEI Program Development (Optional Services) 
Assist DoDEA in recommending and developing policies, procedures, and assessment tools 
to implement the DEI Program to align with regulatory policies, laws, and the agency’s 
overarching vision, mission, and strategy to improve recruitment and retention, development 


and promotion, and teaching and learning, and increase student achievements. 


The tasks listed below are provided to help the contractor gain a better understanding of the 
requirements in order to successfully meet the objective. The tasks are not all inclusive as 
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the contractor is expected to develop the total solution for meeting all the requirements of the 
objective in accordance with a performance-based approach. 


2.3.1 Supporting Tasks — The Contractor shall: 


1) Assist in creating and provide a draft of DoDEA’s DEI Charter and Strategic Plan. 

2) Assist in recommending, creating and providing drafts of the DEI Program policies and 
procedures as well as policies and procedures that supports the implementation of new 
initiatives identified, discovered or developed during Objectives 1 & 2. 

3) Provide expert guidance and assistance with implementing the recommendations and 
goals identified, discovered or developed during Objectives 1 & 2. 

4) Develop/provide draft of standardized communication messaging content (flyers, 
presentations, etc.) designated for each audience level (students and employees). 

5) Develop/provide draft processes and procedures for subgroups (categories of people) 
that engage in DEI discussions at each level. 

6) Develop/provide draft of an annual auditing evaluation process that evaluates the 
Agency's success and recommends opportunities for improvement. The annual 
evaluation process must analyze data on an annual and longitudinal basis and should 
display progress between years. 

7) Provide draft recommendations regarding the ways and methods students, educators, 
employees, teams, etc. can be recognized for DEI improvements and successes. 

8) Attend a scheduled monthly meeting, determined by the COR, and provide a status 
report and drafts of the required tasks requested due the 5"" of each month. The status 
report should provide a detail summary status overview of each requested tasks that 
includes in-progress, submitted for review, or completed in support of this Objective. 


2.3.2 Performance Standards and Acceptable Quality Levels (Objective 3) 
The following applies to Objective 3: 


Performance Standard (PS3) — Tasks will be completed by the required completion date. 
Acceptable Quality Level (AQL 3) — 100% of tasks will be completed by the required 
completion date. 


2.4 Objective 4: DEI Professional Support Services 


Develop and provide DEI Support Services to assist in improving the DEI environment 
within the agency and school system to improve recruitment and retention, development and 
promotion, and teaching and learning, and increase student achievements. 


The tasks listed below are provided to help the contractor gain a better understanding of the 
requirements in order to successfully meet the objective. The tasks are not all inclusive as 
the contractor is expected to develop the total solution for meeting all the requirements of the 
objective in accordance with a performance-based approach. Table 1 provides the estimated 
sessions for the required meetings. 
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2.4.1 Supporting Tasks — The Contractor shall: 


1) Plan and conduct high-quality, engaging and interactive professional learning sessions in 
format approved by the COR as outlined below: 


a. Senior Leadership: Facilitate/lead bi-annually—the Winter Planning Meeting and 
Summer Worldwide Leadership Meetings, respectively—both of which are a one- 
day event for approximately 50 DoDEA senior leaders. Sessions shall include 
digital or web-based readings as read-ahead, references during the sessions, and for 
in-depth study after the sessions. Provide a draft copy of the digital or web-based 
readings as read-ahead, references three weeks (3) prior to the session event for 
feedback from the COR. Notes: DoDEA will provide the facilities. The exact 
location, dates and times of the meetings will be determined by the COR. 


b. District, Regional, and HO DEI Working Group Virtual Sessions: Facilitate/lead 
90-minute virtual professional learning for each of the 12 DEI Working Groups 
(20 participants per group) —eight districts, three regions, and HQ—in the fall, 
winter, and spring, per the table below. Provide digital and/or web-based readings as 
read-ahead, references used during the sessions and/or for in-depth study after the 
sessions. Provide a draft copy of the digital or web-based readings as read-ahead, 
references three weeks (3) prior to the event for feedback from the COR. Note: The 


sessions are expected to occur in October, February, and May of each year during 
the life of the contract. The exact dates and times of the virtual sessions will be 
determined by the COR post-award. 
Table 1 
#of HQ (1) Region Americas | Europe Pacific Total 
Categories | sessions (3) (x2) (3) (3) | Hours* 
Fall Sessions (12) 1.5 4.5 3.0. 4.5 4.5 18 
Winter Sessions (12) | 1s 4.5 3.0 4.5 45 18 
Spring Sessions (12) 1.5 4.5 3.0 4.5 4.5 18 
Total (61) 45 13.5 9.0 13.5 13.5 65.5 
* The hour designation is the estimated length of the total sessions and represents annual estimates, 


4) Rehearsals: For each session listed above, present the proposed topics virtually to the COR, 
DEI Program Manager, and members of the DEI Working Groups for review and 
approval. The rehearsal is to review and approve the content to be provided during Task 
la and 1b to ensure the content is reflective of this DEI requirement and ready to be 
presented to the SES executive, senior leadership, and the DEI Working Group to support 
the objective. 

5) Medium and Minutes: Provide the medium through which each session occurs, provide the 
sessions’ notes at the conclusion of each session within three (3) business days to the COR 
for review and approval. 

6) Provide pre-recorded DEI specific training, when required by the COR, for students, 
educators, employees, and administrators of all levels within 30 days when notified by the 
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COR regarding a specific DEI topic. The approved training will be uploaded to DoDEA’s 
LMS. 

7) Provide a draft evaluation survey ten days prior to each session with DoDEA approved 
questions to be administered by DoDEA to allow attendees to submit feedback to include 
recommendations/opportunities for improvement. DoDEA will provide the raw data to 
the Contractor to incorporate. DoDEA will finalize and administer the survey and perform 
analysis of the data. 


2.4.1 Performance Standards and Acceptable Quality Levels (Objective 4) 


The following applies to Objective 4: 


Performance Standard (PS4) — Tasks will be completed by the required completion 
date. Acceptable Quality Level (AQL 4) — 100% of tasks will be completed by the 
required completion date. 


2.5 Objective 5 (General Requirements) The following tasks apply to the contract as a whole. 


2.5.1 Supporting Tasks — The Contractor Shall: 


1) 
2) 


3) 


») 


5) 


Submit the finalized drafts for all required deliverables noted in this PWS (5) business 
days after receipt of final written feedback from the COR. 

Ensure all expert consulting services and deliverables aligns with the agency’s 
overarching vision, mission, and strategy and complies with regulatory laws, and external 
and internal policies such as Executive Order on Diversity, Equity, Inclusion, and 
Accessibility in the Federal Work Force, Executive Order 13985: Advancing Racial 
Equity and Support for Underserved Communities through the Federal Government, and 
DoD Instruction 1020.05. 

Attendance: Attend all virtual and/or in person meetings requested by the COR in support of 
this contract. 

Provide a primary and alternate Point of Contact (POC) (name, telephone number, and 
email address) who shall have experience in a similar position and shall be responsible 
for the performance of this requirement. The primary and alternate POC shall have full 
authority to act for the Contractor on all contract matters relating to the daily operation 
of this contract. Personnel provided as replacements after contract award shall meet or 
exceed the qualifications and experience of those provided upon award of the 
contract. Notify the COR in writing regarding all personnel changes 10 business days 
in advance of the change. 

Contractor must have at a minimum of one year of DEI expertise, DEI program 
evaluation, and data analysis experience preferably in a school system. 


3 Constraints 


3.1 Place of Performance: Unless otherwise specified or directed by the COR performance will 
occur virtually. 
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3.2 Holidays and Hours of Operation 


1) The hours of 9AM to 3PM Eastern Standard Time (EST), except for Federal holidays and 
Federal government closures/shutdowns shall be adhered to. The following list shows 
recognized Federal holidays: New Year’s Day, Martin Luther King Jr.’s Birthday, 
Presidents Day, Memorial Day, Juneteenth, Independence Day, Labor Day, Columbus 
Day, Veterans Day, Thanksgiving Day, and Christmas Day. 

2) Although there are different time zones within Europe and the Pacific and different hours 
for specific schools throughout DoDEA, the normal business hours for the regions 
roughly correspond to the following: Americas, 0700-1500 EST; Europe, 1300-2100 
EST; and Pacific, 2000-0400 EST 


3.3 Privacy—The Contractor shall: 


1) Contractor Personnel: Ensure personnel assigned to this contract take proper precautions to 
protect information from disclosure. Collect and/or store all agency-owned or agency- 
controlled PII in accordance with the relevant requirements of the Privacy Act, 5 U.S.C, 
which may be found at the following URL: 
http://www.archives.gov/about/laws/privacy-act-1974.html. 

2) Privacy Training: Ensure Contractor staff who have access to DoDEA’s student, 
teacher and/or staff personally identifiable information take the DoD Privacy 
Act/Personally Identifiable Information (PA/PII) training before gaining access to the 
data and yearly thereafter. Provide copies of the certificates of completion to the 
COR which can be audited at any time by the Chief Information Security Officer 
(CISO) or his/her designee. 


3.4 Section 508 Compliance—Ensure Contractor resources, wherever applicable, meet the 
following requirements: 


1) IT Requirement: Ensure that all electronic hardware and software that is procured under 
this contract/purchase order comply with Section 508 of the Rehabilitation Act of 1973, 
as amended, (29 U.S.C. 794d) and the Architectural & Transportation Barriers 
Compliance Board Electronic Information Technology (EIT) Accessibility Standards 
(36 CFR part 1194). More information may be found at http://www.section508.gov. 
2) Deliverable Requirement: Ensure the following occur: 
= Outputs/deliverables do not adversely affect accessibility features of existing EIT 
technologies. 

= EIT related to the requirements of the contract are accessible to people with disabilities, 
per 29 U.S.C 794(d). 

=  Outputs/deliverables including functional performance, information, documentation, 
and support requirements are considered. Standards from 36 CFR Part 1194 Subpart 
B, C and D apply to this acquisition. 


3.5 Data: All data developed as a result of any work awarded under this contract is and shall 
remain the property of DoDEA. 
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3.6 Travel 


Contractor Travel 
Travel may be required for objectives in this PWS on an as needed basis. Travel will be 
purchased and billed in accordance with the CLIN and SCLINS structure noted below: 


SCLIN 1 (Airfare/Car Rental) 


The first SCLIN for travel shall be for airfare and car rental. The contractor will be asked 
to provide the airfare/car rental price for each travel event. The Government will then 
use independent market research to determine the reasonableness of the price. The 
Government will only reimburse the contractor for the agreed upon airfare/rental car 
price determined prior to travel. Airfare shall only be purchased at economy/coach class 
levels unless the contractor can present evidence, which the Government can confirm, of 
the unavailability of economy/coach class seating options for a specific trip. Car rental 
class shall be no higher than an economy size. Rental above economy size shall be 
justified and approved by the contracting officer prior to travel. Claims for rental car 
gasoline shall be supported by original receipts. A refundable ticket shall be 
purchased regardless of the mode of travel; whether purchasing airline tickets, train 
fare or bus tickets. 


SCLIN 2 (Per Diem) 


The second SCLIN shall be for Per Diem which shall be calculated using the rates 
published by the General Services Administration’s (GSA’s) found at 
https://www.gsa.gov/perdiem. For example, if an approved trip to Los Angeles, CA has a 
current GSA Per Diem rate of $158 during the dates of travel, the Government will not 
reimburse at any rate higher than $158. No other expenses outside of Airfare and Per 
Diem shall be reimbursed resulting from travel associated with the contract. 


Travel Plans: The contractor shall provide a detailed travel plan in support of the 
objective(s) to the COR no less than ten (10) business days prior to travel unless the 
travel is in response to an emergency as determined by the Government. The travel plan 
shall include the name of the traveler(s), location, purpose, and dates of travel; and a 
breakdown of anticipated travel expenses associated with either one of the two travel 
SCLINS (airfare/rental car/Per Diem). Travel within 50 miles is considered local travel 
and not reimbursable. Failure to provide appropriate documentation may result in loss of 
reimbursement of travel expenses. 


NOTE: A refundable ticket shall be purchased regardless of the mode of travel; 
whether purchasing airline tickets, train fare or bus tickets. 


3.7 Security Requirements 
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Installation/Base Passes and Access: The local supporting military installation will 
issue all required installation/base passes to Contractor employees at no cost to the 
Contractor. To be eligible to perform work under this contract, the Contractor 
shall meet all applicable European installation/base access requirements covered 
including Army in Europe Regulation 190-16 and USAFE Instruction 31-208. 
Passes shall be in each Contractor employee’s possession at all times while on a 
military installation. The Contractor shall return base passes to the appropriate office 
within one business day upon termination of employment or completion of this 
contract. The Contractor shall ensure that it coordinates Installation/Base Passes 
Access well in advance of the projected start dates for their employees as the 
turnaround is unpredictable and can vary for different locations. 


Visitor Policies: The Contractor shall ensure all Contractor employees strictly 
comply with established DoDEA visitor policies pursuant to DoDEA Regulation 
4700.2, Internal Physical Security, March 2001 and DoDEA Regulation 4700.1, 
DoDEA Antiterrorism Program and Standards Para 4.7.11, which can be provided 
by the COR upon request. This shall include the mandatory use of visitor badges 
necessitating the positive identification of all visitors and Contractors. Visitor or 
Contractor non-compliance with the visitor policy will be documented within 24 
hours of occurrence for follow-up with the Contracting Officer or Installation 
Commander, as appropriate. 


Identification Badges: All Contractor and subcontractor personnel who require 
physical access to a Federally-controlled facility and/or access to a Federally- 
controlled information system shall follow the Federal Information Processing 
Standards Publication (FIPS PUB) Number 201 "Personal Identity Verification of 
Federal Employees and Contractors"; and the associated Office of Management and 
Budget (OMB) implementation guidance for personal identity verification OMB 
Guidance M-05-24, dated August 5, 2005, "Implementation of Homeland Security 
Presidential Directive (HSPD) 12-Policy for a Common Identification Standard for 
Federal Employees and Contractors" as required by FAR 4.13. The Contractor shall 
provide picture identification badges to all Contractor personnel. Identification 
badges shall be worn and visible at all times while Contractor personnel are on 
Government premises. Badges shall display a recent picture of Contractor employee, 
the Contractor employee’s name, company name, and expiration date. 


3.7.4 Access to and Disclosure of Information: The Contractor may require access to data 


and information proprietary to a Government agency, another Government 
contractor, or of such nature that its dissemination or use, other than as specified in 
this contract, would be adverse to the interests of the Government or others. Neither 
the Contractor, nor Contractor employees shall divulge, or release data or information 
developed or obtained under performance of this contract, except to authorized 
Government personnel or upon written approval of the COR or designated 
representative. Disclosure of information regarding operations and services of the 
activity to persons not entitled to receive it, or failure to safeguard any classified, 
proprietary or other similar items or information that may come to the Contractor (or 
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any persons under the Contractor’s control) in connection with work under this 
contract, may subject the contractor, contractor’s agent, or employees to criminal 
liability under Title 18, Sections 793 and 798 and/or other sections of the United 
States Code. Neither the contractor nor the contractor’s employees shall disclose or 
cause to be disseminated, any information concerning the operations of the activity 
that could result in, or increase the likelihood of, the possibility of a breach of the 
activities’ security or interrupt the continuity of operations. 


The Contractor shall direct to the COR, all inquiries, comments, or complaints arising 
from matters observed, experienced, or learned as a result of, or in connection with 
the performance of this contract, the resolution of which may require the 
dissemination of official information. 

Inquiries received by the Contractor for work performed under this contract shall be 
referred to the Contracting Officer for evaluation under the Freedom of Information 
Act (FOIA) of 1975, Public Law 93-502, 5 U.S.C., Section 552. The Contractor shall 
not release any information concerning the project to the public without written 
authorization from the Contracting Officer. 

The Contractor shall not release any information (including photographs, files, public 
announcements, statements, denials, or confirmations) on any part of the subject 
matter of this contract, or any phase of any program hereunder, without the prior 
written approval of the Project Officer/COR. The Contractor shall not release 
information regarding individuals without prior authority of the Project Officer/COR. 
Any documentation showing individuals’ names or other personal information will 
be controlled and protected. The provisions of the Privacy Act of 1974, Public Law 
93-579, 5 U.S.C., Section 552a, shall apply. 


3.8 Organizational Conflict of Interest (OCI): The Contractor (including any 
subcontractor) personnel performing work under this contract may receive, have access to, 
or participate in the development of, proprietary or Privacy Act information (e.g., personal 
information, education, etc.) may create a current or subsequent OCI as defined in FAR 
Subpart 9.5. Whenever the Contractor becomes aware that such access or participation may 
result in actual or potential OCI, the Contractor shall (1) immediately notify the Contracting 
Officer (KO) in writing and (2) promptly submit a plan to the KO to avoid or mitigate any 
such OCI. Note: The KO will unilaterally determine if the Contractor’s plan is acceptable. If 
the KO determines the plan cannot satisfactorily avoid or mitigate an OCI, s/he may 
implement other remedies to include prohibiting the Contractor’s further participation in 


contracted requirements. 
Government-Furnished Resources 


The Government will provide (1) the facilities for face-to-face events, ( (2) any escorts 
required on bases/installations. 


Contract Deliverables 
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Word | ,. . 
Milestone/Deliverable / pastel asl PLANNED FREQUENCY 
Copies | PWS 
Excel 
PWS 
Progress Report Yes Yes otal 5" Day of the Month. 
Task 
6 
3 PWS 
Date BvaluaHon Yes | Yes | 2.1.1 | 30days prior to end of POP. 
Assessment Report 
Task 5 
PWS 
2.1.1 
Final Evaluation Yes Yes Task | Five (5) days after COR’s final 
Assessment Report 5/PWS | written feedback. 
2531 
Task 1 
PWS 
Status Report Yes Yes 2.3.1 | 5" Day of the Month. 
Task 8 
2.4.1 
Digital Materials Yes Yes | Task 1 | 3 weeks prior to each session. 
a&b 
PWS aT 
£5 Within three (3) days of each 
Session’s Notes Yes Yes 2.4.1 Within three (3) days of each 
session. 
Tasks || 
PWS 
Ete tecottied _ Yes Yes 2.4.1 | 30 days after request from COR 
Training 
Task 6 
PWS 
Evaluation Survey Yes Yes 2.4.1 | 10 days prior to each session. 
Task 7 
pws Final: Five (5) business days 
Final Drafts Yes Yes 251 after receipt of written feedback 
wad from COR. 
PWS , ¥ 
POC Changes Yes Ves 251 10 business day prior to POC 
@) changes 
Service Contract PWS Annually per the SCR guidance 
Réporti -- -—- 2.5.1 | their meeting or professional 
SPOTUNE (6) learning. 


6 Acronyms and Definitions 


DoD/DOD Department of Defense 


DFARS _ Defense Federal Acquisition Regulation Supplement 
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EIT Electronic Information Technology 
FAR Federal Acquisition Regulations 

IAW In Accordance With 

PA/PII Privacy Act/Personally Identifiable Information 
QASP Quality Assessment Surveillance Plan 
SCORM Shareable Content Object Reference Model 


Contract Line Item Number (CLIN) — Basic structural element in a procurement instrument 
describing and organizing the required product or service for pricing, delivery, inspection, 
acceptance, invoicing, and payment. The use of the term “line item” includes “subcontract 
line number”, (SLIN), as applicable. 


Contracting Officer (CO) — The only individual with expressed authority to obligate (bind) the 
Government by means of entering, administering, and terminating contracts within the limits 
of the authority delegated via a Contracting Officer’s warrant. 


Contracting Officer’s Representative (COR) — Qualified and trained Government 
employee, nominated by the requiring activity (RA) and appointed in writing by a CO 
primarily to perform specific technical or administrative functions on a specific contract(s); 
serves as the ‘eves and ears’ of a CO to assure the Government’s best interests are protected 
via the terms and conditions of the contract(s) appointed. COR’s do not have authority to 
obligate (i.e., bind) the Government. 


Contractor — Supplier or vendor having a contract to provide specific supplies or service to 
the Government. The term used in this contract refers to the prime. 


Deliverable — Usually physically delivered items but may include such items as digital 
documents/reports. 


Performance Requirements Summary (PRS) — Tabular listing of performance objectives 
and standards that provides the basis for a meaningful QASP. 


Performance Work Statement (PWS) — A statement of work for performance-based 
acquisitions describing the required results in clear, specific and objective terms with 
measurable outcomes. 


DEI Terms and Definitions 


Antiracism — Active and conscious effort to work against multidimensional aspects of racism 
BIPOC ~ Black, Indigenous, People of Color 


Critical Race Theory (CRT) — Systematic racism is part of the American life and challenges 
the beliefs that allow it to flourish. It is an approach to grappling with a history of white 
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supremacy that rejects the belief that what is in the past is in the past and that the laws and 
systems that flow from that past are detached from it. It attends not only to laws transformative 
role which is often celebrated but also to its role in establishing the very rights and privileges 
that legal reform was set to dismantle. Note: There are multiple definitions of CRT. This 
definition came from statements made by Dr. Kimberle Crenshaw, a founding critical race 
theorist and law professor at UCLA and Columbia universities, in a CNN article, What critical 
race theory is—and_ isn’t published of October 1, 2020. Source: 
https://www.cnn.com/2020/10/01/us/critical-race-theory-explainer-trnd/index.html 


Discrimination — Differential treatment of an individual or group of people based on race, 
color, national origin, religion, sex (including pregnancy and gender identity), age, marital and 
parental status, disability, sexual orientation, or genetic information 


Diversity — Condition of being different or having differences. Differences among people with 
respect to age, class, ethnicity, gender, health, physical and mental ability, race, sexual 
orientation, religion, physical size, education level, job and function, personality traits, etc. 


Equity — Fair treatment for all while striving to identify and eliminate inequities and barriers 
Ethnicity — Cultural factors, including nationality, regional culture, ancestry, and language 


Gaslighting — Deliberate attempt to undermine a victim’s sense of reality or sanity. In a work 
context, it usually means behaviors that undermine the success, self-confidence, self-esteem or 
wellbeing of the target. For people in underrepresented or less powerful groups, it is more 
likely to occur with more severe and harmful cumulative effects. Tactics can include withholding 
(critical information, meeting invitations, silent treatment), isolation (exclusion, instigating 
conflict with coworkers), and discrediting (consistently shooting down the target’s ideas, 
ignoring or taking credit for their work/achievements) 


Implicit Bias — Unconscious bias, i.e., “...(a)attitudes and stereotypes that influence judgment, 
decision-making, and behavior in ways that are outside of conscious awareness and/or control” 
- Source: Webster’s Dictionary 


Inclusion — Action or state of including or of being included within a group or structure 


Intersectionality — Complex, cumulative way in which the effects of multiple forms of 
discrimination (such as racism, sexism, and classism) combine, overlap, or intersect, and their 
multiple effects on the same individuals or groups 


Micro-aggression — Any comment or action that unconsciously/unintentionally expresses or 
reveals a prejudiced attitude toward a member of a marginalized group, such as a racial 
minority. These small, common occurrences include insults, slights, stereotyping, 
undermining, devaluing, delegitimizing, overlooking or excluding someone. Over time they 
can isolate, alienate, and adversely affect the health and wellbeing of those receiving them 
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Privilege — Unearned sustained advantage that comes from race, gender, sexuality, ability, 
socioeconomic status, age, and other differences 


Professionals & Support Staff — Although DoDEA is an educational agency, the term 
“educators” has been avoided because the emphasis is on all staff. 


Professional Learning — Implementation of a comprehensive recursive process that provides 
sustained learning experiences aimed to engage and enhance professional practice. It includes 
a framework and design of the interconnections between teaching and learning within the 
broader context of alignment to and implementation of content and processes pertaining to 
standards, curriculum programming, and instructional practices necessary to improve student 
learning and achievement. A comprehensive, sustained, and intensive approach to improving 
teacher and principal effectiveness in raising student achievement (Source Learning Forward, 
2009, per https://learningforward.org/standards-for-professional-learning/) 


Racism #1 — Belief that race is a fundamental determinant of human traits and capacities 
and that racial differences produce an inherent superiority of a particular race 


Racism #2 — Behavior or attitudes that reflect and foster this belief 


Racism #3 — Political or social system founded on racism and designed to execute its principles 
~ Source: https://www.merriam-webster.com/dictionary/racism 


DEI - Diversity, Equity, and Inclusion 


7 Performance Requirement Summary (PRS) and Quality Assurance Surveillance Plan 
(QASP) 


7.1 Performance Requirement Summary (PRS) 


Performance Performance AQL 
Objective Standard 
Objective 1 PWS 2.1.1 | As specified in | 100% completion within 
Supporting Tasks the PWS required timeframe. 
Objective 2 PWS 2.2.1 | As specified in | 100% completion within 
Supporting Tasks the PWS required timeframe. 
Objective 3 PWS 2.3.1 | As specified in | 100% completion within 
Supporting Tasks the PWS required timeframe. 
Objective 4 PWS 2.4.1 | As specified in | 100% completion within 
Supporting Tasks the PWS required timeframe. 
Objective 5 PWS 2.5.1 | As specified in | 100% completion within 
Supporting Tasks the PWS required timeframe. 
Task 6, Service Annually, per 100% completion within 
Contract Report SCR guidance _| required timeframe. 
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12 Quality Assurance Surveillance Plan (QASP): The Government will utilize a QASP to 
monitor the contractor’s performance on the contract. The QASP is a living document and can 
change at any time during the life of the contract. As such, the Government reserves the right 
to unilaterally edit the QASP at the Government’s discretion. 


ADMINISTRATIVE INFORMATION 
A. POINTS OF CONTACT 


Contracting Officer: 

Noah Mitchell 

Attn: Chief, Procurement Field Support 
Telephone: 314-545-1813 


noah.mitchell@dodea.edu 


Contract Specialist: 
Octavio Palmero 

Attn: Field Support Branch 
Telephone: 470-260-2004 


octavio.palmero@dodea.edu 


COR Point of Contact: 

Kelisa Wing 

DoDEA-Headquarters Education Department 
Telephone: 57 1—372-5838 
Kelisa.wing@dodea.edu 


The COR is not authorized to make any commitments or changes that will affect price, quality, 
quantity, delivery or any other terms and conditions of the contract. Reference DFARS clause 
252.201-7000 (Contracting Officer’s Representative). 


Vendor Point of Contact: 
Dr. Randal Pinkett 


BCT Managing Partner 
Pre 


B. TAX EXEMPTION STATUS DoDEA is an activity of the Federal Government. As such, 
state agencies are precluded from taxing them by reason of the Supreme Court decision in 
McCullough v. Maryland, 17 US 316 (1817). In addition, the various states have codified this 
immunity by appropriate statutes. DoDEA Federal Tax Identification Number: 26-2331642. 


C. INVOICE SUBMISSION 

Invoices shall be submitted electronically through Wide Area Work Flow (WAWF) in 
accordance with instructions found in DFARS Clause 252.232-7006, Wide Area Workflow 
Payment Instructions. 


Page 65 


HE125422D4000 


Page 66 of 66 


D. Administration, Appropriation and Accounting Data. The Administration Office and 
Accounting & Appropriation Data will be specified on each individual delivery/task order issued 
against the contract. Payment will be made electronically to the account registered in the System 
for Award Management (SAM) database. 


(End of Administrative Clause) 
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T. CONTRACT ID CODE PAGE OF PAGES 


AMENDMENT OF SOLICITATION/MODIFIC ATION OF CONTRACT 


3. EFFECTIVEDATE — | 4. REQUISITION/PURCHASE REQ. NO. 
03-Mar-2022 ‘SEE SCHEDULE 


HE1254 7.ADMINISTERED BY (Ifo therthan item 6) 


2, AMEND MENT/MODIFICA TION NO. 
00001 


5, PROJECT NO.(Ifapp licable) 


6. ISSUED BY CODE 


DOD EDUCATION ACTMTY 
ATTN: PROCUREMENT DIVISION 
4800 MARK CENTER DRIVE 
SUITE (BFO9-(@2 

ALEXANDRIA VA 22350-1400 


See Item 6 


8. NAME AND ADDRESS OF CONT RACT OR (No., Sreet, County, State and Zip Code) 9A. AMENDMENT OF SOLICITATION NO. 
BCTPARTNERSLLC 


MIND, BODY AND SOUL ENTERPRISES. 


[(e)(6) 


NEWARKNJ 07 103-2565 


9B DATED (SEE IT EM 11) 


10A, MOD. OF CONTRACT/ORDER NO 
HE125422F4010 


10B, DATED (SEE IT EM 13) 
23-Nov-2021 


CODE __3VCG3 


TH 
[Jineshovenunberedsolicitation is amendal as et forth inltem! 4. The hourand date ecified fi reveipto 0 fer Li isexendat, Lis not extended 
Of€rmist acknowlal gereceipt of this ammdment priorto the hour anda specifed in the solicitation oras ammdedby one ofthe following method s 


(a) By completing Items Sand 15,and returning copies ofthe am dment; (b) By acknowlad ging receipt ofthis amm dment oneach copy ofthe o fers ub mitted 


or(c) By separate later ortelag ram wh ich includes areErence tothe so lictation and amend mat numbers. FAILURE OF YOUR ACKNOWLEDGMENT TO BE 
RECEIVED AT THE PLACE DESIGNATED FOR THE RECEIPT OF OFFERS PRIOR TO THE HOUR AND DATESPECIFIED MAY RESULT IN 


REJECTION OF YOUR OFFER, Ifby virtue ofthis amm dment y ou desire to change an offer dready submitted, such change may be made by telegram or letter, 
providal each tdegramorletter mikes re€rence tothe so lictation and this amendment, a dis receiv ad priorto the open ing hourand date sp eifed. 


12, ACCOUNTING AND APPROPRIATION DATA (If required) 
See Schedule 


13. THISITEM APPLIES ONLY TO MODIFICA TIONS OF CONT RACT SORDERS. 
IT MODIFIES T HE CONTRACT/ORDER NO. AS DESCRIBED IN ITEM 14. 


A. THIS CHANGE ORDERISISSUED PURSUANT T O: (Specify authority) THE CHAN, ET FORTH IN ITEM 14 ARE MADE IN THE 
CONT RACT ORDERNO. IN ITEM 10A 


B, THE ABOVE NUMBI CONTRACT/ORDER IS MODIFIED TO RE! ‘T THE ADMINISTRATIVE CHANGES (such as changes in paying 
office, appropriation date, etc.) SET FORT HIN ITEM 14, PURSUANT TO T HE AUTHORITY OF FAR 43.103(B). 


C. THIS SUPPLEMENTAL AGREEMENT ISENT ERED INTO PURSUANT TO AUT HORITY OF: 


X]D. OTHER (Specify type of modification and authority) 
FAR Clause 52-212-4 (c) Contract Terms and Condititions Commercial. 


E. IMPORTANT: Contractor oO is not, is required to sign this document and retum copies to the 


ssuing office. 


14, DESCRIPTION OF AMENDMENT/MODIFICATION (Organized by UCF section headings, including solic itation/contract subject matter 
where feasible.) 
Modification Control Number: — opalmero22431 


The reason for this modification is as follow s: 


(a) Change the Period of Performance for CLNs 0001, 0002, 0004, and 0005 and sub-CLINs from23 Nov 21 - 12 May 22 to 23 Nov 21 - 27 
Jun 22, This adjustment add forty-five (45) days lost due to a "Stop Work’ order that w as issued from 6 Dec 21 - 21 Jan 22. 

(b) Add additional funding to CLIN0005 and sub-CLINs. The total value increased fromfaya)_—____](c) The total value of this 
order increased by [(b)(4) 

(4) Allother terms and conditions remans the same. See summary of changes for additional details. 


Except a providad herein, all tems and conditions o fihe document referencediin Item9A or 10 A. as hereto fore chang ad remains un h m gedand in fill roe and eft 


15A. NAME AND TIT LE OF SIGNER (T ype or print) 16A. NAME AND TITLE OF CONTRACTING OFFICER (Type or print) 
BNE NOAH MITCHELL 
Director of Administration ta: DSN: [0)(6) ema: noah.mitchell@dodea.edu 
15B. CONERACTOROFFEROR_ 15C. DATE SGNED __ |16B. UNITED STAT ES OF AMERICA 16C. DATE SIGNED 
py MTCHELLNOAH [DVD eet nace noni lara] spp00 
(Ggnat we of person authorized to sign) 03/01/2022 (Signature of Contracting Officer) 
EXCEPTION TO SF 30 30-105-04 STANDARD FORM 30 (Rev. 10-83) 
APPROVED BY OIRM 11-84 Prescribed by GSA 


FAR (48 CFR) 53.243 
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SECTION SF 30 BLOCK 14 CONTINUATION PAGE 


SUMMARY OF CHANGES 


SECTION SF 1449 - CONTINUATION SHEET 


SOLICITATION/CONTRACT FORM 


The total cost of this contract was increased by[O@ 


SUPPLIES OR SERVICES AND PRICES 


SUBCLIN 0005AA 


The unit price amount has increased byf{OX. 
The total cost of this line item has increased by [o4) 


SUBCLIN 0005AB 
The unit price amount has increased by 
The total cost of this line item has increased byfoY) —CSCSCSC~id: 


ACCOUNTING AND APPROPRIATION 


Summary for the Payment Office 


As a result of this modification, the total funded amount for this document was increased by[OY)__————_—d 


SUBCLIN 0005AA: 

AA: 049451 097 0100 000 N 20222022 D 6000 DIRECTOR _OFFICE_FY22 _2090H VPDV EMP TRNG 
OTHR HEADQUART 252 (CIN HE125421403860001) was increased by oY) to 
SUBCLIN 0005AB: 


AA: 049451097 0100 000 N 20222022 D 6000 DIRECTOR_OFFICE_FY22 _2090H VPDV EMP TRNG 


OTHR HEADQUART 252 (CIN HE125421403860002) was increased by(@)— to 
pe 


DELIVERIES AND PERFORMANCE 
The following Delivery Schedule item for CLIN 0001 has been changed from: 


DELIVERY DATE QUANTITY SHIP TO ADDRESS DODAAC / 
CAGE 
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POP 23-NOV-2021 TO 
12-MAY-2022 


To: 


DELIVERY DATE 


POP 23-NOV-2021 TO. 
27-JUN-2022 


N/A 


QUANTITY 


N/A 


HE125422D4000 
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DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


SHIP TO ADDRESS 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


The following Delivery Schedule item for CLIN 0002 has been changed from: 


DELIVERY DATE 


POP 23-NOV-2021 TO 
12-MAY-2022 


To: 


DELIVERY DATE 


POP 23-NOV-2021 TO 
27-JUN-2022 


QUANTITY 


N/A 


QUANTITY 


N/A 


SHIP TO ADDRESS 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


SHIP TO ADDRESS 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


The following Delivery Schedule item for CLIN 0004 has been changed from: 


DELIVERY DATE 


QUANTITY 


SHIP TO ADDRESS 
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DODAAC/ 
CAGE 


HE1254 


DODAAC / 
CAGE 


HE1254 


DODAAC / 
CAGE 
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POP 23-NOV-2021 TO 
12-MAY-2022 


To: 


DELIVERY DATE 


POP 23-NOV-2021 TO. 
27-JUN-2022 


N/A 


QUANTITY 


N/A 


HE125422D4000 
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DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


SHIP TO ADDRESS 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


The following Delivery Schedule item for SUBCLIN 0005AA has been changed from: 


DELIVERY DATE 


POP 23-NOV-2021 TO 
12-MAY-2022 


To: 


DELIVERY DATE 


POP 23-NOV-2021 TO 
27-JUN-2022 


QUANTITY 


N/A 


QUANTITY 


N/A 


SHIP TO ADDRESS 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


SHIP TO ADDRESS 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


The following Delivery Schedule item for SUBCLIN 0005AB has been changed from: 


DELIVERY DATE 


QUANTITY 


SHIP TO ADDRESS 
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DODAAC/ 
CAGE 


HE1254 


DODAAC / 
CAGE 


HE1254 


DODAAC / 
CAGE 
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POP 23-NOV-2021 TO 
12-MAY-2022 


To: 


DELIVERY DATE 


POP 23-NOV-2021 TO. 
27-JUN-2022 


(End of Summary of Changes) 


N/A 


QUANTITY 


N/A 


HE125422D4000 
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DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 


SHIP TO ADDRESS 


DOD EDUCATION ACTIVITY 
ATTN: SUITE 06H05-09 

4800 MARK CENTER DRIVE 
ALEXANDRIA VA 22350-1400 
571-372-5847 

FOB: Destination 
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SOLICITATION/CONTRACT/ORDER FOR COMMERCIAL ITEMS | S-ot'sr ON NUMBER PAGE1OF 7 
OFFEROR TO COMPLETE BLOCKS 12, 17, 23, 24, AND 30 


2. CONTRACT NO. SAWARDIEFFECTIVEDATE | 4. ORDER NUMBER 5. SOLICITATION NUMBER SOLICITATION ISSUE DATE 

HE12542204000 26-Aug-2022 HE125422F4340 

7. FOR SOUCITATION p. TELEPHONENUMBER (NoGollectCalg [a OFFERDUE DATELOCAL TIME 
INFORMATION CALL: 


9. ISSUED BY [Hers THIS ACQUISITION IS. JUNRESTRICTED OR |X]SETASIDE:___100.% FOR: 
WOMEN-OWNED SMALL BUSINESS (WOSB) 
RORIERUS ATION AG INVITE [SMALL BUSINESS ELIGIBLEUNDER THE WOMEN-OWNED 
ATTN: PROCUREMENT DIVISION SMALL BUSINESSPROGRAM 
4800 MARK CENTER DRIVE 
SUITE 05F09-02 ese ‘SMALL [leowose NAICS: 
ALEXANDRIA VA 22350-1400 BUSINESS 611430 
SERVICE-DISABLED 
al VETERANOWNED Le» See 
SMALL BUSINESS $12,000,000 
11, DELIVERY FOR FOB DESTINA- | 12. DISCOUNT TERNS 13. RATING 
TION UNLESS BLOCK IS Net 30 Days [J 13a, THIS CONTRACT IS A 
MARKEE! RATED ORDER UNDER 
DPAS (15 CFR 700) ‘14, METHOD OF SOLICITATION 
Os SCHEDULE [ Jara [ire [Jere 
15, DELIVER TO cope [Hes 16. ADMINISTERED BY CODE 
DMEO DMSON 
ATTN: DODEA HACOR/POC 
DIVERSITY MANAGEMENT & EQUAL OPPORTUNITY (DME SEE ITEM 9 


480) MARK CENTER ORIVE 
[SUITE 04 0-02 
ALEXANDRIAVA22311 


17a.CONTRACTOR) CODE 
OFFEROR 


3V0G3 
BCT PARTNERS LLC 


MIND, BODY, AND SOUL ENTERPRISES 
DR. RANDAL D, PINKETT 
105 LOCK ST STE 311 


VELEN NO —— 
Us 17b. CHECK F REMTTA NCE SS DIFFERENT AND PUT 8b. SUBMT INVOICES TO ADDRESS SHOWN NN BLOCK 18a, UNLESS BLOCK 
SUCH ADDRESS INOFFER BELOW IS CHECKED: Ls ‘SEE ADDENDUM 


20. 22. 23. 
Soper SLES SEES ico 


25, ACCOUNTING AND APPROPRIATION DATA 28. TOTAL AWARD AMOUNT (For Govt, Use Only) 


iz 18a. PAYMENT WILL BE MADE BY CODE }HQ0747 


DFAS INDIANA POLIS (DAI DODEA) 
3250 NORTH POST SUTE 315 
INDIANAPOLIS IN46226-6542 


See Schedule $24,553.20 


‘ie SOLICITATION INCORPORATES BY REFERENCE FAR 52.212-1. 52.212-4. FAR 52.212-3. 522125 ARE ATTACHED. ADDENDA i ia NOT ATTACHED] 


| 27. CONTRACT/PURCHASE ORDER INCORPORATES BY REFERENCE FAR 52.212-4. FAR 52.212-51S ATTACHED. ADDENDA [hee [Jane NOT ATTACHED 
al 28, CONTRACTOR IS REQUIRED TO SIGN THIS DOCUMENT AND RETURN 29. AWARD OF CONTRACT: REF. 
COPIES TOISSUING OFFICE. CONTRACTOR AGREES TO FURNISH AND. OFFER DATED . YOUR OFFER ON SOLICITATION 
DELIVER ALL ITEMS SET FORTH OR OTHERWISE IDENTIFIED ABOVE AND ON ANY (BLOCK 5), INCLUDING ANY ADDITIONS OR CHANGES WHICH ARE 
ADDITIONAL SHEETS SUBJECT TO THE TERMS AND CONDITIONS SPECIFIED. SET FORTH HEREIN, IS ACCEPTED AS TO ITEMS: 


(SIGNATUREOF CONTRACTING OFFICER) 


0a. SIGNA TURE OF OFFERORICONTRACTOR 


Bb. NAME AND TITLE OF SIGNER 30c. DATE SIGNED 
(TYPE OR PRINT) 


mero ido dea -edu 


AUTHORZED FOR LOCAL REPRODUCTION STANDARD FORM 1449 (REV. 2/2012) 
PREVIOUS EDITION IS NOT USABLE Prescribed by GSA — FAR (48 CFR) 53.212 


Page 6 
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(CONTINUED) 


1 20. 21. 22. 23. 
ITEM NO. SCHEDULE OF SUPPLES/ SERVICES. QUANTITY UNTT UNIT PRICE 


32a, QUANTITY IN COLUMN 21 HAS BEEN 


RECEIVED |_| INSPECTED 
JACCEPTED, AND CONFORMS TO THE CONTRACT, EXCEPT AS NOTED: _ 


32b, SIGNATURE OF AUTHORIZED GOVERNMENT 320. DATE 32d. PRINTED NAME AND TITLE OF AUTHORIZED GOVERNNENT 
REPRESENTATIVE REPRESENTATIVE 


32. MAILING ADDRESS OF AUTHORIZED GOVERNMENT REPRESENTATIVE 32f. TELEPHONE NUMBER OF AUTHORIZED GOVERNMENT REPRESENTATIVE 


32g. E-MAIL OF AUTHORIZED GOVERNMENT REPRESENTATIVE 


[35. AMOUNT VERIFIED 
CORRECT FOR 


36. PAYMENT 


oO COMPLETE [parma Orn: 


37. CHECK NUNBER 


34, VOUCHER NUMBER 


33, SHIP NUMBER 


38, SIR ACCOUNT NUMBER [39. S/R VOUCHER NUMBER |40. PAID BY 


41a. | CERTIFY THIS ACCOUNTIS CORRECT AND PROPER FOR PAYMENT. 


1b. SIGNATURE AND TITLE OF CERTIFYING OFFICER 16. DATE 


‘42a. RECEIVED BY (Print) 


42b, RECEIVED AT (Location) 


42c. DATE REC'D (YY/MM/DD) 42d. TOTAL CONTAINERS. 


AUTHORZEDFORLOCAL REPRODUCTION STANDA RD FORM 1449 (REV. 2/2012) BAQK 


PREVIOUS EDITIONIS NOT USABLE Prescribed by GSA — FAR (48 OFR) 53.212 
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Section SF 1449 - CONTINUATION SHEET 
ITEMNO  SUPPLIES/SERVICES QUANTITY UNIT UNIT PRICE AMOUNT 
0004 Pe 


DEI Professional Support 

FFP 

Refer to PWS 2.4.1 section b. District, Regional, and HQ DEI Working Group 
Virtual Sessions Table 1. The number of session is to cover the Fall sessions 
period. 

FOB: Destination 

PURCHASE REQUEST NUMBER: HE12542155761 


008 
NET AMT 
ACRN AA 
CIN: HE125421557610001 
INSPECTION AND ACCEPTANCE TERMS 
Supplies/services will be inspected/accepted at: 
CLIN INSPECT AT INSPECT BY ACCEPT AT 
0004 Destination Government Destination 
DELIVERY INFORMATION 
CLIN DELIVERY DATE QUANTITY SHIP TO ADDRESS 
0004 = POP 26-AUG-2022TO = N/A DMEO DIVISION 
07-NOV-2022 ATTN: DODEA HQ COR/POC 
DIVERSITY MANAGEMENT & EQUAL 
OPPORTUNITY (DME 
4800 MARK CENTER DRIVE 
SUITE 04F09-02 
ALEXANDRIA VA 22311 
571-372-7976 


FOB: Destination 


ACCEPT BY 
Government 


DODAAC/ 
CAGE 


HE1254 
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ACCOUNTING AND APPROPRIATION DATA 


AA: 049451097 _0100 000 N 20222022 D 6000 DIVERSITY_MGMT_EEO FY22 4080C VPDV EMP TRNG OTHR HEADQUART 252 
AMOUNT|[BgT——] 


ACRN — CLIN/SLIN CIN AMOUNT 


AA 0004 HE125421557610001 


CLAUSES INCORPORATED BY REFERENCE 


252.204-7018 Prohibition on the Acquisition of Covered Defense JAN 2021 
Telecommunications Equipment or Services 


CLAUSES INCORPORATED BY FULL TEXT 


252.232-7006 WIDE AREA WORKFLOW PAYMENT INSTRUCTIONS (DEC 2018) 


(a) Definitions. As used in this clause— 


“Department of Defense Activity Address Code (DoDAAC)” is a six position code that uniquely identifies a unit, 
activity, or organization. 


“Document type” means the type of payment request or receiving report available for creation in Wide Area 
WorkFlow (WAWF). 


“Local processing office (LPO)” is the office responsible for payment certification when payment certification is 
done external to the entitlement system. 


“Payment request” and “receiving report” are defined in the clause at 252.232-7003, Electronic Submission of 
Payment Requests and Receiving Reports. 


(b) Electronic invoicing. The WAWF system provides the method to electronically process vendor payment requests 
and receiving reports, as authorized by Defense Federal Acquisition Regulation Supplement (DFARS) 252.232- 
7003, Electronic Submission of Payment Requests and Receiving Reports. 

(c) WAWF access. To access WAWF, the Contractor shall— 


(1) Have a designated electronic business point of contact in the System for Award Management at 
hittps://www.sam.gov; and 


(2) Be registered to use WAWF at https://waw.eb.mil/ following the step-by-step procedures for self-registration 
available at this web site. 
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(d) WAWF training. The Contractor should follow the training instructions of the WAWF Web-Based Training 
Course and use the Practice Training Site before submitting payment requests through WAWF. Both can be 
accessed by selecting the “Web Based Training” link on the WAWF home page at https://wawf.eb.mil/. 


(e) WAWF methods of document submission. Document submissions may be via web entry, Electronic Data 
Interchange, or File Transfer Protocol. 


(f) WAWF payment instructions. The Contractor shall use the following information when submitting payment 
requests and receiving reports in WAWF for this contract or task or delivery order: 


(1) Document type. The Contractor shall submit payment requests using the following document type(s): 
(i) For cost-type line items, including labor-hour or time-and-materials, submit a cost voucher. 
(ii) For fixed price line items— 


(A) That require shipment of a deliverable, submit the invoice and receiving report specified by the Contracting 
Officer. 


(B) For services that do not require shipment of a deliverable, submit either the Invoice 2in1, which meets the 
requirements for the invoice and receiving report, or the applicable invoice and receiving report, as specified by the 
Contracting Officer. 

2int 

(iii) For customary progress payments based on costs incurred, submit a progress payment request. 

(iv) For performance based payments, submit a performance based payment request. 


(v) For commercial item financing, submit a commercial item financing request. 


(2) Fast Pay requests are only permitted when Federal Acquisition Regulation (FAR) 52.213-1 is included in the 
contract. 


[Note: The Contractor may use a WAWF “combo” document type to create some combinations of invoice and 
receiving report in one step.] 


(3) Document routing. The Contractor shall use the information in the Routing Data Table below only to fill in 
applicable fields in WAWF when creating payment requests and receiving reports in the system. 


Routing Data Table* 


Field Name in WAWE [Data to be entered in WAWF | 
Pay Official DDDAAC HQ0747 
Issue By DoDAAC HEI254 
Admin DoDAAC** HE1254 | 
‘Inspect By DODAAC HE1254 | 
Ship To Code /HEI254 
Ship From Code 3VCG3 | 

| 


Mark For Code N/A 
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Service Approver (DoDAAC) HE1254 | 
Service Acceptor (DoDAAC) HE1254 | 


(4) Payment request. The Contractor shall ensure a payment request includes documentation appropriate to the type 
of payment request in accordance with the payment clause, contract financing clause, or Federal Acquisition 
Regulation 52.216-7, Allowable Cost and Payment, as applicable. 

(5) Receiving report. The Contractor shall ensure a receiving report meets the requirements of DFARS Appendix F. 


(g) WAWF point of contact. 


(1) The Contractor may obtain clarification regarding invoicing in WAWF from the following contracting activity’s 
WAWEF point of contact. 


(@dodea.edu 
octavio.palmero@dodea.edu 


(2) Contact the WAWF helpdesk at 866-618-5988, if assistance is needed. 


(End of clause) 


ADMINISTRATIVE INFORMATION 
A. POINTS OF CONTACT 


Contracting Officer: 

Noah Mitchell 

Chief, Procurement Field Support Division 
Phone: +49-61 1-143-545-1813 

Email: noah.mitchell@dodea.edu 


Contract Specialist: 

Octavio Palmero 

Contract Specialist Americas Region, Field Support Division 
Phone: 470-460-2004 

Email: octavio.palmero@dodea.edu 


Government POC/WAWE Acceptor: 
(6) 

DEI, Education Division 

Comm {0)) 
Email:{oy6)_—(@dodea.edu 


COR Point of Contact: 
Kelisa Wing 

DEI, Education Division 
Comm: 571-372-5838 


Email: kelisa.wing@dodea.edu 
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Vendor Point of Contact: 

BCT Partners LLC 

105 Lock Street, Suite 311 
Newark, New Jersey 07103-3565 


ps 


@bctpartners.com 


B. Tax Exempt Federal Government Account (Department of Defense Education Activity). With regard to taxes on 
sales to DoDEA and its schools, please be advised of the following: DoDEA and the schools and offices comprising 
it are activities of the federal government. As such, the doctrine of intergovernmental tax immunity prohibits state 
and local governments from taxing DoDEA. See United States v. New Mexico, 455 U.S. 720, 733-35 (1982); 48 


C.F.R. 29.302(a). In addition, the various states have codified this immunity by appropriate statutes. 

C. INVOICE SUBMISSION. Invoices shall be submitted electronically through Wide Area Work Flow 
(WAWEF) in accordance with instructions found in DFARS Clause 252.232-7006, Wide Area Workflow 
Payment Instructions, 


D, Administration, Appropriation and Accounting Data. The Administration Office and Accounting & 
Appropriation Data will be specified on each individual delivery/task order issued against the contract. 
Payment will be made electronically to the account registered in the System for Award Management 
(SAM) database. 
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TCONTRACTIDCODE | PAGEOF PAGES 
AMENDMENT OF SOLICITATION/MODIFICATION OF CONTRACT J i Z 
7, AMENDMENT MODIFICATION No 3. EFFECTIVE DATE _ [4 REQUISITION/PURCHASE REQ. NO. 5. PROIECTNO (fupplicable) 
00001 19-Apr-2023 SEESCHEDULE 
@,ISSUED BY CODE |HE1254 7-ADMINISTERED BY (Ifotherthan item6) CODE 
DOD EDUCATION ACTIVITY 
ATTN: PROCUREMENT DIVISION See Item 6 
4800 MARK CENTER DRIVE 
SUITE 05F09-02 
‘ALEXANDRIA VA 22350-1400 
8. NAME AND ADDRESS OF CONTRACTOR (No., Street, County, State and Zip Code) 9A. AMENDMENT OF SOLICITATION NO. 
CT PARTNERS LLC 
DR. RANDAL. PINKETT 
as eer 9B, DATED (SEE ITEM 11) 
NEWARK NJ 07102-3567 
x | 124, MOD..OF CONTRACT /ORDER NO. 
HE125423F4006 
10B. DATED (SEE ITEM 13) 
CODE _3VCG3 TEACILITY CODE X | 19-Oct-2022 
11, THIS ITEM ONLY APPLIES TO AMENDMENTS OF SOLICITATIONS 
[_] the above nunbered solicitation is amended as set rth in Item 14, The hour and date speciied fr receipt of fr isemended, [J isnot extended 


Offer mast acknowledge receipt ofthis amendment prior to the hour and date specified in the solicitation or as amended by one ofthe following methods: 
(a) By conpleting ltens 8 and 15,and returning copies ofthe amendment; (b) By acknowledging receipt ofthis amendment on cach copy ofthe offer submitted: 
or (¢) By separate letter or telegramwhich includes areErence to the solicitation and amendment nunbers. FAILURE OF YOUR ACKNOWLEDGMENT 10 BE 
RECEIVED AT THE PLACE DESIGNATED FOR THE RECEIPT OF OFFERS PRIOR TO THE HOUR AND DATE SPECIFIED MAY RESULTIN 

REJECTION OF YOUR OFFER. Ifby virtue ofthis amendment you desire to change an offer already submitted, such change may be mde by telegramor letter, 
provided each telegramor letter makes reference to the solicitation and this amendment, and is received prior to the opening hour and date specified. 


12. ACCOUNTING AND APPROPRIATION DATA (If required) 
See Schedule 


13, THISITEM APPLIES ONLY TO MODIFICATIONS OF CONT RACTS/ORDERS, 
IT MODIFIES THE CONTRACT/ORDER NO. AS DESCRIBED IN ITEM 14. 


|A. THIS CHANGE ORDER IS ISSUED PURSUANT TO: (Specify authority) THE CHAN SET FORTH IN ITEM 14 ARE MADE IN THE 
CONTRACT ORDER NO. IN ITEM 10A. 


B,. THE ABOVE NUMBERED CONT RACT/ORDER IS MODIFIED TO REFLECT THE ADMINISTRATIVE CHANG 
office, appropriation date, ete.) SET FORTH IN ITEM 14, PURSUANT TO THE AUTHORITY OF FAR 43.103(B). 


such as changes in paying 


i THIS SUPPLEMENT AL AGREEMENT IS ENTERED INTO PURSUANT TO AUTHORITY OF: 


X|D. OTHER (Specify type of modification and authority) 
FAR Clause 52.212-4(c) Terms and Conditions 


E. IMPORTANT: Contractor [_] isnot, is required to sign this document and return copies to the issuing office: 


14. DESCRIPTION OF AMENDMENT /MODIFICATION (Organized by Ut ction headings, including solicitation/contract subject matter 


where feasible.) 
Modification Control Number; opalmero23651 


1. The reason for this modifcation is to add CLIN 1005 (SubClins 1005AA, and 1005AB) with funding in the total amunt of 
EFFECTIVE 19 Apr 23. 


2. The total cost of this order increase fromfoya) Sd 


3. All other terms and conditions remains the same. See summary of changes for additional details, 


Except as provided herein, all terms and conditions ofthe document referenced in tem9A or 10A, as heretofore changed, remains unchanged and in fall force and effec. 


15A. NAME AND TITLE OF SIGNER (Type or print) 16A. NAME AND TITLE OF CONTRACTING OFFICER (Type or print) 
OCHUAOE, PAIIEHO-cANEEGANO CONTACTING OFFER 
TEL: 470-460-2004 EMAIL: Octavo.Palmero@dodea.edu 
15B. CONT RACTOR/OFFEROR 15C. DATE SIGNED 16B. UNITED STATES OF AMERICA 16C. DATE SIGNED 
a ae eet Es _ | apn 5 
(Signature of person authorized to sign) (Signature of Contracting Officer) 
EXCEPTION TO SF 30 30-105-04 STANDARD FORM 30 (Rev. 10-83) 
APPROVED BY OIRM 11-84 Prescribed by GSA 


FAR (48 CFR) 53.243 
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SECTION SF 30 BLOCK 14 CONTINUATION PAGE 


SUMMARY OF CHANGES 


SECTION SF 1449 - CONTINUATION SHEET 


SOLICITATION/CONTRACT FORM 


HE125422D4000 
HE125423F4006P00001 
Page 2 of 5 


The total cost of this contract was increased by [4 


SUPPLIES OR SERVICES AND PRICES 


CLIN 1005 is added as follows: 


ITEMNO — SUPPLIES/SERVICES MAX UNIT UNIT PRICE 
QUANTITY 

1005 UNDEFINED. UNDEFINED 

EXERCISED Travel 

OPTION FEP 


Travel may be required for objectives in this PWS on an as needed basis. 
Travel will comply with PWS 3.6. DO NOT QUOTE 


MAX 
NET AMT 


SUBCLIN 100SAA is added as follows: 


MAX AMOUNT 
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ITEMNO  SUPPLIES/SERVICES = QUANTITY UNIT UNIT PRICE 
1005AA 3 Job 
EXERCISED — Airfare/Car Rental 
OPTION FFP 
UNDEFINED: IAW PWS. The contractor will be asked to provide the airfare and 
car rental price for each travel event. The Government will then use independent 
market research to determine the reasonableness of the price prior to authorizing 
any travel. DO NOT QUOTE 
FOB: Destination 
PURCHASE REQUEST NUMBER: HE12543167400 
U008 
NET AMT 
ACRN AA 
CIN: HE12543 1674000001 
SUBCLIN 1005AB is added as follows: 
ITEMNO  SUPPLIES/SERVICES = QUANTITY UNIT UNIT PRICE 
3 lob 
SED Per Diem 
OPTION FFP 


UNDEFINED: IAW PWS The Contractor shall use established per diem rates via 
GSA site. Per Diem shall be calculated using GSA’s established rates at time of 
travel found at https://www.gsa.gov/perdiem. DO NOT QUOTE 

FOB: Destination 

PURCHASE REQUEST NUMBER: HE12543167400 

U008 


NET AMT 


ACRN AA 
CIN: HE125431674000002 


ACCOUNTING AND APPROPRIATION 


Summary for the Payment Office 


As a result of this modification, the total funded amount for this document was increased by) 


SUBCLIN 100SAA: 
Funding on SUBCLIN 1005AA is initiated as follows: 


HE125422D4000 
HE125423F4006P00001 
Page 3 of 5 


AMOUNT 


pa 


(ova) 


AMOUNT 
(by(4) 


(eva) 
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ACRN: AA 
CIN: HE125431674000001 


Acctng Data: 049451097 0100 000 N 20232023 D 6000 DIVER_EQUITY_INCLU_FY23 4000C MDDI 
DEI CONTR HEADQUART 252 


Increase:[OY)__] 
Total: (0X4) 


SUBCLIN 100SAB: 
Funding on SUBCLIN 1005AB is initiated as follows: 


ACRN: AA 
CIN: HE125431674000002 


Acetng Data: 049451 097 0100 000 N 20232023 D 6000 DIVER_EQUITY_INCLU_FY23 4000C MDDI 
DEI CONTR HEADQUART 252 


Increase: 
Total: xa) 
DELIVERIES AND PERFORMANCE 


The following Delivery Schedule for SUBCLIN 1005AA has been added: 


DELIVERY DATE QUANTITY SHIP TO ADDRESS DODAAC/ 

CAGE 
POP 19-APR-2023 TO N/A DMEO DIVISION HE1254 
07-NOV-2023 ATTN: DODEA HQ COR/POC 


DIVERSITY MANAGEMENT & EQUAL 
OPPORTUNITY (DME 

4800 MARK CENTER DRIVE 

SUITE 04F09-02 

ALEXANDRIA VA 22311 

571-372-7976 

FOB: Destination 


The following Delivery Schedule for SUBCLIN 1005AB has been added: 


DELIVERY DATE QUANTITY SHIP TO ADDRESS DODAAC / 
CAGE 
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POP 19-APR-2023 TO N/A DMEO DIVISION HE1254 
07-NOV-2023 ATTN: DODEA HQ COR/POC 
DIVERSITY MANAGEMENT & EQUAL 
OPPORTUNITY (DME 
4800 MARK CENTER DRIVE 
SUITE 04F09-02 
ALEXANDRIA VA 22311 
571-372-7976 
FOB: Destination 
INSPECTION AND ACCEPTANCE 
The following Acceptance/Inspection Schedule was added for CLIN 1005: 
INSPECT AT INSPECT BY ACCEPT AT ACCEPT BY 
NIA N/A N/A N/A 
The following Acceptance/Inspection Schedule was added for SUBCLIN 100S5AA: 
INSPECT AT INSPECT BY ACCEPT AT ACCEPT BY 
Destination Government Destination Government 
The following Acceptance/Inspection Schedule was added for SUBCLIN 100SAB; 
INSPECT AT INSPECT BY ACCEPT AT ACCEPT BY 
Destination Government Destination Government 


(End of Summary of Changes) 
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